'  ■      > »  .  » 


l/^ 

SLi  (a> 

(J} 


PROGRAM  FOR 


LAND  AND  WATER  RESOURCES  DEVELOPMENT 


or  xhe: 


ISSOURI  RIYER  BASIN 


Including  the  expenditures  and  estimated  requirements 
for  ttie  six  year  period  1953-1958 


MISSOURI  BASIN  INTER- AGENCY  COMMITTEE 

FOURTH  REVISION  -OCTOBER  1951 


Montana  State  Library 


3  0864  1006  6902  0 


Total  area  of  United  States  3,022,387  sq.  mi. 

Total  area  of  Missouri  River  Basin     529,000  sq.  mi. 
Missouri  River  Basin  comprises  17.5%  of  total 
area  of  Continental  United  States. 


%  IN  BASIN 


COLORADO 

IOWA 

KANSAS 

MINNESOTA 

MISSOURI 

MONTANA 

NEBRASKA 

NORTH  DAKOTA 

SOUTH  DAKOTA 

WYOMING 


29 
30 
50 
2 
52 
82 
100 
59* 
97 
76 


■X-  70%  in  the  Missouri  Basin  Program 


SCALE  IN  MILES 


LOCATION  MAP 


MISSOURI   RIVER  BASIN 


SIX-YEAR  PROGRAM 
MISSOURI    BASIN    INTER-AGENCY  COMMITTEE 

CONTENTS 

MAP:     THE  MISSOURI   RIVER  BASIN. 

PAGE 

PREFACE   I 

EXPLANATION  OF  TABLE  COLUMNS   IX 

SUMMARY  TABLE    I 

SUMMARY  BY  STATES    3 

COLORADO   ^ 

IOWA   12 

KANSAS   17 

MINNESOTA   24 

MISSOURI   27 

MONTANA   33 

NEBRASKA   42 

NORTH  DAKOTA   5  1 

SOUTH  DAKOTA   59 

WYOMING   67 

NOTES   76 


SIX- YEAR  PROGRAM  MISSOURI   BASIN  INTER- AGENCY  COMMITTEE 


The  Missouri  Basin  Inter-Agency  Committee  was  created  in  April  191*5  to 
provide  a  means  through  which  the  field  representatives  of  the  participat- 
ing Federal  Agencies  might  effectively  interchange  information  and  coordi- 
nate activities,  among  themselves  and  with  the  Missouri  River  Basin  States, 
in  the  preparation  of  reports  and  in  the  planning  and  execution  of  works 
for  the  control  and  use  of  the  waters  of  the  Basin  and  for  the  development 
of  the  Basin's  resources.  The  six-year  program  is  a  tool  which  will 
assist  the  Inter-Agency  Committee  to  fulfill  part  of  its  responsibility  for 
coordination  of  activities  of  the  various  agencies. 

The  b  ro  i  d  over-all  goal  of  the  Missouri  Basin  Development  Program  is 
the  full  productive  use  of  the  land  and  water  resources  in  a  manner  that 
will  best  meet  the  needs  of  the  Basin  and  make  the  greatest  long-time  con- 
tribution to  the  strength  and  progress  of  the  Nation.  The  objective  of  the 
Program  is  to  provide  a  comprehensive,  basin-wide  development  including  the 
expanding  of  irrigation,  conserving  and  improving  the  agricultural  re- 
sources, reducing  flood  water  and  sediment  damages,  furnishing  low-cost 
water  transportation,  increasing  the  utilization  of  the  power  potential, 
exploiting  and  processing  the  varied  mineral  resources,  enhancing  the  rec- 
reational potentials,  providing  a  base  for  industrial  expansion,  safe- 
guarding the  Quality  of  water  necessary  for  its  many  uses,  and  other  allied 
P  u  rposes. 

The  six-year  program  is  prepared  primarily  for  the  use  of  the  Missouri 
Basin  Inter-Agency  Committee  and  sets  forth  in  the  tabular  sheets  in  this 
booklet  a  schedule  for  the  orderly  development  of  the  resources  of  the 
Missouri  River  Basin.  it  is  a  revision  of  previous  six-year  programs  and 
is  subject  to  further  revision  annually  or  periodically  as  world-wide  con- 
ditions, national  fiscal  pol  icies,  national  and  basin  needs,  or  other  cir- 
cumstances may  warrant.  This  program  was  compiled  from  data  submitted  by 
the  States  and  various  Federal  Agencies  actively  participating  in  the  de- 
velopment of  the  land  and  water  resources  of  the  basin.  The  rate  at  which 
each  phase  of  the  program  may  proceed  is  indicated  by  the  amount  of  money 
programmed  for  expenditure  each  year  throughout  the  next  six-year  period. 

Large  segments  of  the  program  have  already  been  completed  and  are  now 
serving  useful  purposes.     Completion   of  some  projects  is  virtually  guar- 


anteed by  appropriations  already  made.  Still  other  projects  are  in  various 
stages  of  construction  or  planning.  Other  important  portions  still  await 
Congressional  authorizations.  Space  does  not  permit  the  listing  of  the 
status  of  each  phase  of  works  nr  project  in  this  preface  but  this  can  be 
determined  from  the  appended  tables. 

The  program  as  given  in  the  tabulation  consists  of  two  principal  types 
of  activities.  The  first  is  the  construction  or  installation  of  projects 
and  measures  and  specific  items  of  study  or  investigation  which  are  subject 
to  delimitation.  For  these  items  the  report  shows  a  total  estimated  cost 
of  $9,  38^,  365,  000,  an  increase  of  $865,000,  000  over  the  previous  six-year 
program.  The  increase  is  due  principally  to  increased  prices.  Some  i  Lems 
have  been  added,  and  some  plans  modified.  A  total  of  $1,13  1,668,000  had 
been  expended  to  the  end  of  fiscal  year  1951  and  $265,34^,000  is  available 
for  expenditure  during  fiscal  ye«r  1952.  These  amounts  constitute  15  per- 
cent of  the  estimated  total  cost  of  the  program.  Many  phases  have  reached 
actual  accomplishment  and  are  being  usefully  used;  many  others  have  been 
i  n  i  t  i  ated . 

The  second  type  of  activity  which  makes  up  the  remaining  items  of  the 
program  consists  of  investigations,  engineering  and  other  technical  serv- 
ices, data  collection  and  other  supporting  services.  These  are  continuing 
activities.  The  estimated  average  cost  during  the  coming  six  years  for 
this  type  of  activity  is  $86,000,000.  These  items  contribute  to  the  plan- 
ning and  design  of  future  development  and  are  essential  to  the  efficient 
operation  of  completed  works  of  development.  Also  included  are  educational 
and   technical    assistance  to  facilitate   realization  of  optimum  benefits. 

The  objectives,  accomplishments  and  programs  of  the  States  and  each 
Federal    Agency   is  briefly  discussed   in  the  succeeding  sections. 

STATES  OF  THE  Ml SSOURI  BASI N 
For  many  years  the  States  of  the  Missouri  Basin  have  carried  on  con- 
tinuing programs  of  land  and  water  conservation  and  development.  Many  of 
these  programs  are  in  cooperation  or  conjunction  with  comparable  Federal 
programs.  The  work  of  some  State  Agencies  has  been  or  may  be  modified  to 
supplement  the  activities  of  the  various  Federal  Agencies.  In  some  in- 
stances,   special    state  appropriations  are  now  being  made  for  this  purpose. 
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The  various  state  programs  are  extremely  important  in  spite  of  the 
fact  that  they  are  small  as  compared  with  the  Federal  programs.  They 
serve,  among  other  things,  to  coordinate  the  activities  of  individuals  and 
Governmental  Agencies  for  the  better  realization  of  the  immense  benefits  of 
the  over-all   resources-development  program. 

All  States  have  agricultural  programs  that  include  agricultural  re- 
search, soil  surveys,  and  extension  mork  which  contribute  to  soil  and  water 
conservation  and  development.  These  are  important  factors  in  the  produc- 
tive use  of  the  land  and  water  resources  of  the  Basin.  All  States  have 
programs  for  developing  game,  fish  and  forestation,  as  well  as  parl(s  and 
recreation.  They  also  have  programs  of  public  health  and  geological  inves- 
tigations which  usually  include  minerals,  water  resources,  and  topographic 
and  geologic  mapping.  Every  state  carries  on  a  program  for  industrial  de- 
velopment and  expansion  which  is  essential  for  a  balanced  economy  in  the 
Basin.  in  most  instances,  where  the  State  has  a  general  over-all  state 
program,  a  portional  part  of  the  cost  has  been  included  for  that  portion  in 
the  Missouri   River  Basin. 

All  States  where  irrigation  is  extensively  practiced  have  provisions 
for  administering  state  water  laws;  some  of  them  have  set  up  state  agencies 
for  the  protection,  conservation  and  utilization  of  their  water  resources, 
and,  in  addition,  some  of  them  have  irrigation  construction  programs.  Many 
States  engage  in  special  studies  related  to  irrigation,  flood  control  and 
other  resource  development. 

In  the  Installation  of  local  flood  protection  works  of  the  Corps  of 
Engineers  and  the  watershed  treatment  program  of  the  U.  S.  Department  of 
Agriculture,  financial  contributions  from  local  interests  are  reauired. 
Such  Items  as  levees,  local  floodways,  major  gully  stabilization  and  smiill 
retarding  reservoirs  may  reauire  local  expenditures  for  modifying  loca! 
highways,  drainage  worlcs,  furnishing  rights-of-way,  and  similar  items.  , 
estimate  of  these  costs  is  given  for  each  state  under  the  I  tern  State  Gov- 
ernment Subdivisions.  Also  included  are  estimates  of  municipal  expendi- 
tures for  pollution  abatement,  and  expenditures  of  other  subdivisions  of 
government. 

PUBLI C  HEALTH  SERVI CE 
The  objective  of  the  official    health  agencies,    state  and  federal.  Is 
maximum  utilization  of  the  development  plan  for  the  Improvement  of  environ- 
ment as  related  to  health.     The  program  holds  much  promise  for  a  better  en- 
vironment in  localized  areas,    and   for  the  greater  development  of  the  human 


resources  of  the  valley  concurrent  with  aTid  following  the  development  of 
the  physical  resources  of  the  area.  The  Public  Health  Service  serves  in  a 
consulting  capacity  in  matters  relating  to  public  health  and  water  pollu- 
tion control  and,  worldng  in  close  cooperation  with  the  State  Health  De- 
partments, mal(es  investigations  and  studies  relating  to  the  health  aspects 
of  the  development  program. 

As  early  as  191*3  the  Public  Health  Service  made  a  preliminary  evalua- 
tion of  pollution  in  the  lower  Missouri  River  and  estimated  minimum  flows 
necessary  at  that  time  for  stream  sanitation.  In  1947  the  Public  Health 
Service  became  actively  interested  in  the  broad  features  of  land  and  water 
resource  development  In  the  Basin,  and  inaugurated  close  liaison  with  state 
and  federal  agencies  regarding  the  health  aspects  of  the  development.  With 
the  passage  of  the  Federal  Water  Pollution  Act  of  19HS,  and  the  attendant 
responsibility  of  developing,  in  cooperation  with  the  States,  a  comprehen- 
sive program  of  water  pollution  control,  the  Public  Health  Service  in  June 
I9'*8  established  the  Missouri  Drainage  Basin  Office.  This  action  enabled 
the  Public  Health  Service  to  facilitate  cooperative  worl<  with  other  state 
and  federal   agencies  interested   in  the  Basin  program. 

As  a  result  of  these  cooperative  efforts  sub-basin  Investigations  of 
water  pollution  control  in  the  Kansas,  North  Platte,  Lower  Platte,  and 
Niobrara  Sub-Basins  have  already  been  completed  and  reports  written.  Re- 
ports are  nearing  completion  on  water  pollution  studies  of  the  Lower 
Missouri,  South  Platte,  M  I  s sou r i - So u r i s.  Upper  Missouri,  Yellowstone, 
James,  Big  Sioux,  Central  Main  Stem,  0  s  ag  e- Ga  scon  ad  e,  and  Gr  and- C  h  ar  i  ton 
Sub-Basins.  With  release  of  these  reports,  basic  work  will  have  been  com- 
pleted preliminary  to  the  development  of  a  comprehensive  water  pollution 
control  program  for  the  Missouri  Basin. 

Substantial  progress  has  been  made  on  mosouito  control  investigations 
as  related  to  the  over-all  development  program,  and  during  fiscal  year  1952 
Investigations  will  be  inaugurated  on  individual  projects.  Activities  in 
fiscal  year  I9B2  will  be  directed  toward  the  completion  and  adoption  of  a 
comprehensive  program  of  pollution  control  In  cooperation  with  States,  mu- 
nicipalities, and  industries.  In  succeeding  years  additional  emphasis  will 
be  placed  on  enforcement  measures  where  Interstate  waters  are  concerned. 
The  official  health  agencies  will  also  continue  their  interest  in  sanita- 
tion of  recreational  areas  and  construction  camps,  municipal  and  industrial 
water  supply,  the  sanitary  quality  of  Irrigation  waters,  and  other  environ- 
mental   sanitation  problems. 
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The  continuation  of  close  cooperation  with  the  planners  and  construc- 
tors of  the  Missouri  River  Development  Program  will  malte  possible  the 
achievement  of  the  objective  of  the  health  agencies. 

FEDERAL  POWER  COMMISSION 

The  Commission  has  jurisdiction  over  interstate  transmission  of  elec- 
tric energy  and  the  public  utilities  engaged  therein,  and  over  the  inter- 
state transportation  and  sale  of  natural  gas  for  resale.  The  Commission  is 
authorized  and  directed  to  make  investigations  regarding  the  generation  of 
electric  energy,  however  produced,  and  its  transmission,  distribution  and 
sale  throughout  the  United  States.  The  Federal  Power  Commission  is  also 
responsible  for  recommending  jointly  with  the  Corps  of  Engineers,  the  pro- 
vision to  be  made  for  generation  of  hydroelectric  power  in  projects  con- 
structed by  the  Corps  of  Engineers.  The  Flood  Control  Act  of  IQ"*!*,  which 
directs  the  Secretary  of  the  Interior  to  sell  the  hydroelectric  power  gen- 
erated at  reservoir  projects  under  control  of  the  Department  of  the  Array, 
provides  that  the  rates  at  which  the  power  is  sold  shall  be  subject  to  con- 
firmation and  approval    by  the  Federal   Power  Commission. 

The  role  of  the  Federal  Power  Commission,  as  It  specifically  relates 
to  the  Missouri  River  Basin  includes:  The  licensing  of  water  power  devel- 
opments Involving  lands  or  waters  of  the  United  States  subject  to  the  ju- 
risdiction of  the  Congress;  supervision  of  licensed  projects  including 
periodic  Inspections  of  projects  under  construction  and  in  operation;  col- 
lection, analysis  and  publication  of  statistical  and  operating  data  per- 
taining to  the  electric  power  industry.  Including  electric  facility  maps; 
general  investigations  of  power  requirements  and  supply,  both  present  and 
future;  the  studies  of  future  possibilities  cf  Interconnection  and  coor- 
dination of  electric  power  facilities  in  the  interest  of  economy  and 
strengthening  of  power  supply;  studies  of  potential  river  development  pro- 
jects and  their  utilization  in  the  development  of  hydroelectric  power  in- 
cluding examination  of  projects  proposed  by  other  agencies  to  insure  the 
maximum  development  of  hydroelectric  power  consistent  with  their  other  pur- 
poses, together  with  formal  recommendations  thereto;  and  studies  to  deter- 
mine the  manner  In  which  the  electric  output  of  the  Missouri  Basin  hydro- 
electric projects  may  be  used  to  assist  In  supplying  the  power  requirements 
of  the  Basin  and  how  these  projects  may  best  be  coordinated  with  facilities 
of  existing  systems. 

A  valuable  contribution  to  the  planning  and  development  of  the  Basin 
is  the  Power  Marlcet  Survey  being  made  by  the  Commission,   embracing  the  en- 


tire Missouri  Basin.  The  survey  is  designed  primarily  to  meet  the  needs  of 
the  Commission  and  other  Government  agencies,  such  as  the  Bureau  of  Recla- 
mation and  Corps  of  Engineers  in  their  studies  of  multiple-purpose  projects 
and  river-development  programs.  This  survey  is  In  two  parts.  Part  I,  which 
has  already  been  published,  deals  with  the  present  and  estimated  future 
power  requirements  of  the  area  and  the  need  for  additional  generating  capa- 
city. It  has  been  issued  In  six  sections  including  power  marlcet  surveys 
for  five  individual  areas  and  a  general  report  for  the  entire  Basin;  Part 
II,  which  is  nearing  completion,  will  Indicate  the  hydroelectric  Installa- 
tions most  suitable  for  meeting  the  Basin's  estimated  power  requirements 
and  how  these  installations  may  be  most  effectively  utilized.  Basically, 
It  is  a  general  survey  of  power  supply  Including  consideration  of  hydro- 
electric installations  that  are  planned  or  under  construction  in  the 
Missouri  Basin. 

The  Commission  will  continue  to  fulfill  its  role  In  the  future  as  it 
has  In  the  past  to  forward  the  planning  and  development  of  the  Missouri 
River  Basin  in  cooperation  with  other  Federal  Agencies,  State,  local  au- 
thorities,   and  others  engaged   in   regional  development  activities. 

UNITED  STATES  DEPARTMENT  OF  COMMERCE 
The  basic  function  of  the  Department  of  Commerce  is  to  foster,  promote 
and  develop  the  nation's  commerce.  Industry  and  transportation  facilities. 
Its  role  in  the  development  and  stabilization  of  the  economy  of  the  Basin 
will  become  increasingly  Important  as  the  accomplishments  of  the  Basin's 
development  program  provide  the  means  and  needs  for  expansion  of  industry 
and  trade.  In  addition,  the  Department  acts  as  liaison  between  business 
interests  and  the  Committee,  in  its  del  iberations  on  the  development  pro- 
g  ram. 

Eight  of  the  bureaus  and  agencies  of  the  Department  of  Commerce  are 
directly  concerned  in  carrying  out  the  Department's  part  in  the  Basin's  de- 
velopment program. 

The  INLAND  WATERWAYS  CORPORATION  Is  set  up  to  promote  and  develop  in- 
land water  transportation,  service  and  facilities.  To  this  end  it  operates 
a  common  carrier  barge  service  on  a  number  of  Important  Inland  waterways. 
In  the  Basin,  it  operates  from  Omaha,  Nebraska,  to  St.  Louis,  Missouri,  on 
the  Missouri  River,  a  service  which  connects  with  its  other  lines  to  reach 
from  Minneapolis,   Minnesota,    to  New  Orleans,  Louisiana. 

The  COAST  AND  GEODETIC  SURVEY,  in  addition  to  its  task  of  surveying 
and  charting  the  coasts  of  the  United  States,   performs   a  wide  variety  of 
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services  for  the  promotion  of  commerce  and  the  development  of  our  natural 
resources,  including  marine,  aeronautical,  geodetic,  geomagnetic  and  seis- 
mological  functions. 

The  Survey's  part  in  the  development  of  the  basin  includes  surveys  for 
flood  control  and  reclamation  studies,  determination  of  geographic  posi- 
tions and  elevations  to  provide  a  framework  for  mapping  and  other  engineer- 
ing work,  and  the  issuance  of  aeronautical  charts  for  use  in  air  transpor- 
tation. 

The  HEATHER  BUREAU,  through  Its  airways  weather  service,  ctlmatologl- 
cal  service,  river  and  flood  warning  service  and  general  weather  service, 
issued  daily  weather  reports,  five-day  and  thirty-day  outlook  statements, 
flood  and  storm  warnings  and  crop  weather  reports. 

Its  work  in  the  Basin  is  of  great  importance  to  agriculture,  business 
and  industry,  and  to  the  agencies  working  directly  on  flood  control  and 
other  projects.  River  stages  are  observed  daily,  and  forecasts  are  made 
for  the  benefit  of  river  navigation,  in  addition  to  flood  stage  forecasts. 
Precipitation  measuring  stations  are  maintained,  and  studies  are  made  to 
determine  the  maximum  rainfall  amounts  likely  to  fall  over  the  Basin. 
Mountain  snowfall  stations  provide  forecasts  of  runoff  from  the  snow  fields 
for  irrigation,    flood  control  and  hydroelectric  power. 

The  BUREAU  OF  THE  CENSUS  and  the  OFFICE  OF  BUSINESS  ECONOMICS  provide 
Comprehensive  statistical  data  on  population,  business,  agriculture  and 
other  aspects  of  the  national  economy.  They  develop  basic  economic  and 
statistical  Indicators,  and  make  analyses  of  the  current  economic  situation 
and  the  outlook  for  the  future. 

In  the  development  of  the  Basin  they  have  made  and  will  continue  to 
make  economic,  industrial  and  marketing  opportunity  studies  and  will  also 
furnish  factual  information  to  other  groups  interested  in  the  Basin's  eco- 
nomic development. 

The  OFFICE  OF  INDUSTRY  AND  COMMERCE  furnishes  information  and  assist- 
ance to  businessmen  on  a  large  variety  of  problems,  and  acts  as  their  rep- 
resentative in  the  Federal  Government.  The  Office,  and  particularly  its 
Area  Development  Division,  promotes  industry  and  commerce  In  the  Basin  by 
assisting  local,  state  and  regional  development  organizations  in  their 
plans  for  increasing  industrial  development,  and  by  analyzing  the  potenti- 
alities of  the  Basin;  and  by  aiding  trade  associations  and  other  industry 
groups  through  applying  the  Department's  services  and  information  material 
to  th  e  I  r  p  robi  ems. 


In  addition  to  these  bureaus  and  agencies,  the  Bureau  of  Public  Roads, 
the  Civil  Aeronautics  Administration  and  the  National  Production  Authority 
will  make  a  significant  contribution  to  the  long  range  development  of  the 
basin.  However,  their  specific  contribution  to  land  and  water  resource  de- 
velopment at  this  time  is  not  considered  sufficiently  pertinent  to  include 
data  on  their  programs. 

CORPS  OF   ENGINEERS,    U.    S.  ARMY 

The  Corps  of  Engineers  is  primarily  responsible,  under  law,  for  flood 
control  and  for  river  and  harbor  developments  in  the  interests  of  naviga- 
tion. In  carrying  out  investigations  and  construction  of  works  of  improve- 
ment for  these  primary  responsibilities,  other  water  conservation  and  water 
use  functions  beneficial  to  the  people  of  the  area  are  also  covered.  In 
the  development  of  all  Its  projects  the  Corps  of  Engineers  works  closely 
with  other  Federal    Agencies,    states  and  local  interests. 

First  work  by  the  Corps  of  Engineers  in  the  Missouri  Basin  was  ini- 
tiated in  182'*  and  consisted  principally  of  snag  removal  to  aid  navigation. 
In  1882  construction  of  dikes  and  revetments  was  started  to  stabilize  the 
banks  of  the  river.  Thus  the  early  work  of  the  Corps  was  primarily  for 
navigation.  However,  in  1928  a  series  of  comprehensive  studies  for  naviga- 
tion, flood  control,  irrigation  and  power  was  assigned  to  the  Corps  result- 
ing in  the  well  known  "308"  reports  which  formed  a  basis  for  Congress  to 
adopt  a  Federal  Policy  with  respect  to  flood  control.  Subsequently  work 
has  been  carried  on  primarily   for  Flood  Control    and  Navigation. 

As  of  the  end  of  Fiscal   Year   1961   the  Corps  of  Engineers  had  expended 
a  total   of  $6  27,46^,000  in   the  basin,   which  can   be  broken  down  as  follows' 
Projects  completed   or  in  operation: 

Navigation  $        797,  000 

Flood  Control  23,730,  000 

Multiple-purpose  142,541,000 
Projects  under  construction: 

Flood  control    exclusively  I  48,  836,  000 

Navigation  and  bank  stabilization  192,010,000 
Multiple-purpose  215,  038,000 

Investigations   and  planning  4,513,000 
The  total   cost  of  the  projects  which  have  been  completed  or  on  which  con- 
struction has  been   initiated   amount  to  $1,  493,  805,  000  or  b7%  of  the  present 
total   program  of  the  Corps  as  shown  in   this  six-year  program. 

In  addition  to  the  work   already   initiated,    it  is  anticipated  that  as  a 


result  of  the  1951  floods,  much  work  in  the  lower  basin  will  be  initiated. 
Completion  of  the  work  scheduled  in  the  six-year  program  In  the  years  1953 
through  1958  will  result  in  protection  for  an  extended  area  of  over  one  and 
a  half  million  acres  of  land  against  floods  eaual  or  exceeding  those  of 
past  record  and  a  substantial  reduction  in  flood  damages  for  about  one  mil- 
lion additional  acres.  The  projects  will  also  provide  means  for  the  gener- 
ation of  a  very  large  quantity  of  hydroelectric  power,  will  essentially 
Complete  the  navigation  project  from  Sioux  City  to  the  mouth,  provide  for 
the  control  of  the  Missouri  River  and  many  of  its  tributaries  for  useful 
Purposes  including  navigation,  irrigation,  recreation,  fish  and  wildlife, 
municipal  water  supply,   and  alleviation  of  stream  pollution. 

Upon  completion  of  projects  in  the  program,  protection  against  all 
floods  of  record  will  be  provided  on  the  main  stem  of  the  Missouri  River 
from  Sioux  City  to  the  mouth,  and  the  maintenance  of  a  nine-foot  channel 
for  navigation  will  be  assured  for  this  same  reach.  Damages  from  floods  on 
the  major  flood-producing  streams  will  be  considerably  reduced  or  elimina- 
ted; major  cities  and  several  other  Important  municipalities  will  have  been 
provided  with  protection  against  floods  equal  to  or  in  excess  of  past 
record.  In  addition,  other  functions  being  carried  out  will  result  in  ex- 
tensive benefits  including  the  generation  of  substantial  blocks  of  power, 
the  storage  of  flood   flows  for  use  in   irrigation   projects  of  the  Bureau  of 

Reclamation,  water  supply,  stream  sanitation,  and  the  development  of  recre- 
ational and  wildlife  facilities.  The  over-all  flexible  program  of  develop- 
ment will  be  supplemented  or  filled  in  by  additional  projects  which  will  be 
authorized  by  Congress. 

UNITED  STATES  DEPARTMENT  OF  AGRICULTURE 
A  watershed  program  for  the  Missouri   River  Basin  has  been  recommended 

to  the  Congress  by  the  Department  of  Agriculture  (H.   D.   373,  81st  Congress, 

1st  Session). 

The  program  incluaes  those  additional  measures  necessary  to  provide 
for  an  Integrated  and  balanced  program  of  development,  conservation,  and 
use  of  the  land  and  water  resources  of  the  Missouri  River  Basin.  The 
watershed  program  when  authorized  will  complement  the  flood  control,  navi- 
gation. Irrigation,  and  electric  power  projects  approved  in  the  Flood  Con- 
trol  Act  of    i9H>i  and  other  legislation. 

The  program  would  be  carried  out  cooperatively  by  the  United  States 
Department  o*  Agriculture,  the  States,  and  the  Land-Grant  Colleges  with  the 
582,000   farmers  and   ranchers  of  the  Basin,    and  through   soil  conservotion 


districts,  watershed  districts,  and  other  organized  farmer  groups.  The 
public  will  share  with  private  landowners  an  equitable  part  of  the  cost  of 
Installing  the  program.  Farmers  and  ranchers  will  be  given  assistance  in 
the  form  of  direct  aids,  technical  assistance  Including  surveys  and  inves- 
tigations, education  and  Information,  and  credit.  The  program  provides  for 
necessary  measures  to  achieve  maximum  public  benefits  from  public  lands 
under  jurisdiction  of  the  Department  of  Agriculture.  The  recommended  pro- 
gram provides  for: 

{ i)  Application  of  conservation  and  improvement  measures  on 
grassland  and  cropland  to  maintain  or  increase  production,  reduce  ero- 
sion, floodwater  and  sediment  damage.  Such  measures  include  contour 
farming,  terracing,  grassed  waterways  and  outlets,  e  ro  s i o n- con t rol 
structures,  livestock  water  facilities,  and  seeding  and  reseeding  of 
grass  and  cropland. 

(2)  Development,  management  and  use  of  forests  and  forest  ranges 
to  increase  the  multiple  benefits  from  these  natural  resources.  These 
benefits  come  from  the  production  of  timber  for  lumber  and  other  wood 
products,  the  use  of  ranges  by  livestock  and  wildlife  and  the  estab- 
lishment of  recreational  opportunities.  In  addition,  good  forest 
cover  serves  to  preserve  sources  of  water  supplies  in  the  mountainous 
areas,  stabilize  soil,  and  retard  the  rapid  runoff  from  snow-melt  and 
high    intensity   rain  storms. 

(3)  Stabilizing  measures  for  small  watercourses  to  assure  the 
safe  disposal  of  water  in  small  watersheds  and  the  lesser  tributary 
streams.  This  can  be  accomplished  through  the  construction  of  gully- 
control  structures,  floodways,  bank  protection  works,  and  small  re- 
tarding basins  for  flood  control,  for  protection  of  public  investment 
in  large  reservoirs  and  other  works,  and  for  protection  of  land  being 
destroyed  by  g  ul  1  y- ero  s  i  on ,   bank  cutting,   swamping,   and  sedimentation. 

(It)  Assistance  in  the  development  of  irrigation  included  In  the 
program  authorized  under  the  Flood  Control  Act  of  I9'*'*  and  In  develop- 
ment of  other  Irrigation  by   State  and  private  projects. 

(5)  Rehabilitation  and  improvement  of  existing  drainage  systems 
and  the  construction  of  new  systems  for  areas  not  now  properly  drained 
including  drainage  systems  for  the  farm  lands  which  will  be  protected 
by  levees  authorized  in  the  Flood  Control  Act  of  I9>m.  It  is  not  In- 
tended to  drain  areas  whose  most  beneficial  use  is  for  the  preserva- 
tion and  enhancement  of  wildlife  resource  and  for  recreation. 


(6)  Soil  surveys  and  land  cl  aas  i  f  i  cat  io  n  showing  the  character- 
istics, productivity,  and  location  of  soils  to  facilitate  efficient 
development,  conservation,  and  use  of  the  land  and  water  resources  of 
the  Missouri  Basin. 

(7)  Research  and  investigations  to  guide  and  direct  the  expanded 
program  of  land,  forest  and  water  development  so  as  to  assure  full 
completion  of  recommended  action  progran  with  the  least  amount  of 
Costly  trial    and  error. 

(8)  Cooperative  extension  education  to  develop  understanding  and 
active  participation  in  the  program  of  farm  families;  farm  groups; 
civil  and  commercial  organizations;  local,  county,  and  state  institu- 
tions;   and  government  agencies. 

(9)  Development  and  readjustment  credit  not  available  under  the 
standards  and  authorities  of  present  lenders,  as  necessary  to  cover 
requirements  of  farmers  for  farm  acquisition,  improvement  and  opera- 
tion; and  of  groups  of  farmers  for  water  facilities,  soil  and  water 
conservation  facilities,  and  marlceting  and  processing  facilities. 
This  credit  should  be  made  available  at  times  and  places  to  enable 
farmers  to  develop  their  lands  concurrently  with  public  programs. 

(10)  Assistance  to  rural  electrification  borrowers  in  developing 
plans  for  extending  service  to  the  more  sparsely  settled  farming  areas 
and  to  matte  certain  that  activities  under  the  national  rural  electri- 
fication program  are  properly  related  to  the  basin-wide  development 
p  rog  ram. 

To  carry  out  the  purposes  of  this  program  the  Department  of  Agriculture 
will  annually  submit  work  plans,  surveys,  or  statements  giving  the  details 
of  the  proposed  worl<  in  selected  areas.  In  selecting  areas  that  will  be 
given  priority  for  worit  plans  under  the  Missouri  Basin  Agricultural  Pro- 
gram, consideration  will  be  given  to  the  national  need  for  agricultural 
products,  the  land,  forest,  and  water  problems  and  potential  production 
capacities  of  the  area,  the  construction  plans  for  Federal  projects  author- 
ized under  the  Flood  Control  Act  of  \9>iH  and  subseauent  legislation,  and 
the  ability  and  willingness  of  local  people  to  carry  out  their  responsibil- 
ities on  the  proposed  work  of  improvement. 

Plans  and  budgets  for  soil  surveys  and  land  classification,  for  re- 
search and  investigations,  and  for  cooperative  extension  education  will  be 
prepared  cooperatively  by  the  Department  of  Agriculture  and  the  Land-Grant 
Colleges  and  will   set  forth  the  cooperative  arrangements  under  which  the 


work   is  to  be  conducted. 

The  following  nine  bureaus  of  the  Department  of  Agriculture  are 
carrying  out  some  portion  of  this  recommended  program  for  the  Missouri 
Basin  under  provisions  of  the  nationwide  agricultural  programs  and  will  be 
responsible  for  carrying  forward  the  accelerated  watershed  program  recon- 
mended  for  authorization: 

Agricultural    Research  Administration 

Bureau  of  Agricultural  Economics 

Extension  Service 

Farm  Credit  Administration 

Farmers  Home  Administration 

Forest  Service 

Production  and  Marketing  Administration 

Rural    Electrification  Administration 

Soil  Conservation  Service 
The  estimated  total  cost  of  the  agricultural  program  as  shown  in  col- 
umn two  of  this  report  is  taken  from  House  Document  373,  81st  Congress  and 
represents  the  estimated  cost  of  the  job  in  the  Missouri  Basin  as  of  July 
I,  I9t9.  Some  of  the  needs  are  being  met  by  use  of  regular  funds,  the  bal- 
ance will  be  accomplished  only  when  additional  funds  are  made  available  for 
the  basin.  Column  3  "Costs  to  end  of  Fiscal  Year  1951"  includes  expendi- 
tures for  the  two  fiscal  years  1950  and  1951  from  regular  appropriations  to 
the  Department  of  Agriculture  for  a  small  part  of  the  Missouri  Basin  pro- 
gram. About  2  percent  of  the  program  was  accomplished  in  these  two  years. 
Column  t  "1952  Fiscal  Year  Funds"  includes  allocations  from  current  appro- 
priations to  this  Department  for  items  of  work  covered  by  the  above  pro- 
gram. For  1953  fiscal  year  there  are  included  regular  funds  for  these  pro- 
grams at  the  same  level  as  1952  plus  a  first  year  complement  of  Missouri 
Basin  funds  of  $5,000,000  apportioned  among  the  various  purposes.  The  ad- 
ditional work  scheduled  for  1953  would  be  concentrated  in  certain  critical 
areas.  These  critical  areas  in  which  the  program  should  be  accelerated 
have  been  selected  in  cooperation  with  state  groups  and  on  the  basis  of 
criteria  indicated  above. 

In  1954  and  subseauent  years,  expansion  into  additional  areas  is  con- 
templated at  an  accelerated  rate.  It  is  expected  that  the  whole  program 
will   be  completed  within   a  30-year  period. 

The  estimates  included  here  take  into  account  the  national  situation, 
the  urgency  for  increased   agricultural   production,    the  imperative  need  for 


protecting  and  maintaining  our  soil  and  water  resources,  as  well  as  the  ur- 
gency for  bringing  the  watershed  phases  into  balance  with  the  program  of 
engineering  structures. 

The  rate  of  accomplishment  to  meet  these  urgent  needs  as  set  forth  in 
the  recommended  program  is  contingent  upon  Congressional  action. 

UNITED  STATES  DEPARTMENT  OF  THE  INTERIOR 

The  Department  of  the  Interior  deals  primarily  with  the  management, 
conservation,  and  development  of  natural  resources.  These  resources  in- 
clude certain  public  lands  and  the  Federal  range,  water  and  power  re- 
sources, oil,  gas  and  other  mineral  resources,  certain  forest  resources, 
fish  and  wildlife  resources  and  the  National  Parl<  system. 

In  order  to  fulfill  its  broad  responsibilities,  the  Interior  Depart- 
ment utilizes  thirteen  agencies  and  bureaus,  each  responsible  for  a  partic- 
'ular  phase  of  the  Department's  work.  Seven  of  its  bureaus  are  directly 
concerned  with  the  Missouri   River  Basin  Development  Program. 

The  BUREAU  OF  RECLAMATION'S  purpose  is  to  promote  the  development  of 
agriculture  and  industrial  economics  through  the  utilization  of  land  and 
water  resources.  It  constructs  and  operates  multiple-purpose  projects  pro- 
viding for  irrigation,  hydroelectric  energy,  flood  control,  navigation,  do- 
mestic and  industrial  uses,   and  other  purposes. 

At  the  close  of  fiscal  year  19  51,  twelve  major  storage  dams  had  been 
completed  in  the  Missouri  River  Basin.  These  include  Angostura,  Dicl<inson, 
ShadehitI,  Heart  Butte,  Kortes,  Cedar  Bluff,  Enders,  Medicine  Creel<,  Bonny, 
Olympus,  Granby,  and  Horsetooth.  Six  more  are  now  under  construction  in- 
cluding Trenton,  Boysen,  Canyon  Ferry,  Keyhole,  Willow  Creek,  and  Carter 
Lake.  The  total  cost  of  projects  which  have  been  completed  or  on  which 
construction  has  been  started  amounts  to  about  $750,  000,000  or  about  2S%  of 
the  total  program  of  the  Bureau  of  Reclamation  In  the  basin. 

The  program  goals  for  the  next  six  years  include: 

(1)  The  irrigation  of  407,  000  acres  of  new  land. 

(2)  The  provision  of  supplemental   water  for  762,  000  acres  of 
inadequately  irrigated  land. 

(3)  The  completion  of  power  plants  with  an  installed 
capacity  of  nearly  450,  000  kilowatts. 

The  BUREAU  OF  INDIAN  AFFAIRS  was  established  to  discharge  the  respon- 
sibility of  the  United  States  for  the  orderly  Incorporation  of  American 
Indian  groups  and  individuals  into  the  body  politic. 

The  residual    land  holdings  of  about  70,000  Plains   Indians   in  the 


Missouri  River  Basin,  totals  about  15,000,000  acres  located  in  the  midst  of 
this  graat  program  of  resource  development. 

The  Six-Year  Program  of  the  Bureau  of  Indian  Affairs  contained  in  this 
publication  is  geared  in  part  to  the  anticipated  progress  o -f  the  Bureau  of 
Reclamation  and  the  Corps  of  Engineers,  and  is  calculated  to  bring  about 
the  integration  of  the  Indian  citizen  into  general  community  life  with  par- 
ticular regard  to  the  changes  that  will  come  about  in  the  economy  of  the 
Missouri   River  Basin  as  a   result  of  the  resource  development  plan. 

The  BUREAU  OF  L  AN  0  M  AN  A6EMEN  T  Is  custodi  an  of  the  remaining  20  mi  11 1  on 
acres  of  unreserved,  unappropriated  public  domain  in  the  Basin.  The  man- 
agement and  development  or  disposition  of  these  lands  and  their  resources 
to  permit  their  maximum  contribution  to  the  local  and  national  economy  in  a 
fully  coordinated  and  integrated  program  for  resource  development  is  the 
primary  goal.  In  addition,  the  Bureau  of  Land  Management  has  the  authority 
for  providing  cadastral  surveys  which  establish  the  boundaries  of  the  pub- 
lic lands,  and  form  the  basis  for  the  legal  descriptions  of  all  land  In  the 
Basin.  It  is  responsible  for  mineral  leasing  on  public  land  and  other 
lands  on  which  the  minerals  have  been  reserved  to  the  United  States.  The 
suitability  of  the  pu  bl  i  c  domal  n  for  farming,  grazing,  forestry,  watershed, 
recreation,  wildi Ife  or  combinations  of  these  uses,  is  being  determined 
under  a  comprehensive  land  classification  program. 

The  BUREAU  OF  MINES  is  "a  bureau  of  mining,  metallurgic,  and  mineral 
technology."  It  promotes  safety  in  the  mineral  Industries  and  aids  conser- 
vation of  mineral  resources.  It  conducts  investigations  on  the  mininn, 
preparation,  and  utilization  of  minerals.  It  seeks  to  promote  the  progress 
of  the  industry  through  scientific  technology  and  economic  studies  in  the 
laboratory  and  the  field. 

There  are  substantial  mineral  resources  in  the  land  drained  by  the 
Missouri  River.  Most  of  the  Nation's  solid  fuel  reserves  are  in  the 
Missouri  River  Basin  but  are  being  used  to  a  limited  degree;  the  Nation's 
largest  chromite,  and  perhaps  the  largest  manganese  deposits  are  situated 
in  the  Basin.  Non-metallic  mineral  resources,  many  of  which  have  indus- 
trial uses,  are  being  utilized  to  a  very  ninor  degree  in  the  Missouri 
Basin.  Phosphate  and  sulphur  deposits  have  received  only  a  moderate  amount 
of  attention  and  the  Basin's  sodium  sulphate  deposits  still  await  devel  op- 
men  ts . 

A  tremendous  amount  of  basic  information  on  the  location  of  reserves, 
eual  i  ty  and  treatment  process  necessary,   has  been  developed   for  many  of  the 
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Basin's  major  mineral  resources.  In  many  cases  this  work  will  continue. 
However,  except  for  occasional  reappraisals  of  reserves  as  required  by 
changes  in  industrial  and  defense  demands,  future  emphasis  will  be  placed 
on  techn i cal -u se  and  economic-use  patterns. 

The  FISH  AND  WILDLIFE  SERVICE  is  charged  with  carrying  out  the  provi- 
sions of  laws  designed  to  increase  the  stocks  of  fish  and  wildlife,  resist 
depletion,  disseminate  knowledge,  and  extend  the  use  of  these  renewable 
resou  rces. 

The  far-reaching  plans  for  the  development  of  the  basic  resources  of 
the  Missouri  River  Basin  will  result  in  such  drastic  changes  in  land  and 
water  utilization  that  corresponding  plans  must  be  developed  for  the  con- 
servation and  enhancement  of  fish  and  wildlife  resources. 

It  Is  the  responsibility  of  the  Fish  and  Wildlife  Service  to  study  all 
the  units  of  the  Missouri  River  Basin  Project  and  to  report  on  the  ultimate 
effects  of  proposed  developments  on  fish  and  wildlife;  to  suggest  ways  by 
which  the  reservoirs  and  the  developed  areas  may  be  made  more  productive, 
and  to  plan  the  physical  developments  requisite  to  an  expanding  utilization 
of  game  and  f  i  sh. 

The  Fish  and  Wildlife  Service  supplies  reports  on  planned  units  before 
they  reach  the  construction  stage.  The  program  of  the  Fish  and  Wildlife 
Service,  over  the  next  six-year  period,  is  directed  in  partto  the  planned 
construction  progress  of  the  Bureau  of  Reclamation  and  Corps  of  Engineers, 
and  is  so  programmed  as  to  achieve  the  greatest  fish  and  wildlife  benefit 
possible  from  the  project  in   relation  to  its  multi-purpose  character. 

The  GEOLOGICAL  SURVEY  is  primarily  a  fact-finding  and  research  agency. 
It  collects,  analyzes,  and  interprets  basic  data  on  the  water,  mineral,  and 
land  resources,  and  prepares  topographic  and  geologic  maps  and  reports, 
that  are  a  prerequisite  for  planning,  constructing,  and  operating  projects 
for  the  development  and  utilization  of  the  resources  of  the  Missouri  River 
Basin.  It  also  classifies  the  public  lands  as  to  their  mineral  content  or 
their  value  for  water  power  or  storage;  and  It  supervises  technical  opera- 
tions related  to  mining,  oil,  and  gas  leases  on  the  public,  Indian,  and 
naval  petroleum  reserve  lands. 

The  NATIONAL  PARK  SERVICE  administers  the  National  Parks,  monuments 
and  similar  reservations   in  conformity  with  statutory  mandate. 

Numerous  reservoirs  planned  for  the  Missouri  River  Basin  contain  a 
tremendous  recreation  potential,  it  is  the  responsibility  of  the  National 
Park  Service  to  investigate  the  recreational   possibilities  at  the  proposed 


reservoirs,  and  to  recommend  the  facilities  to  be  installed  at  reservoirs 
constructed  by  the  Bureau  of  Reclamation. 

As  a  part  of  their  program  the  National  Park  Service,  with  the  cooper- 
ation of  the  Smithsonian  Institution,  is  now  undertaking  a  "program  of 
a rch eo I o gi c at  and  historical  survey  and  recovery"  in  the  Missouri  Basin. 
This  program  began  in  1946,  reached  a  peak  of  activity  in  1951,  and  should 
remain  at  that  p  ea-k  level  through  1953,  in  order  to  accomplish  the  major 
share  of  the  salvage  operations  necessary. 

During  the  past  six  years,  the  National  Park  Service  has  prepared  in- 
dividual reservoir  and  sub-basin  reconnaissance  reports  an  all  units 
actively  investigated  by  the  Bureau  of  Reclamation.  During  the  next  six 
years  work  must  be  speeded  up  on  some  phases  of  the  recreational  program. 

MISSOURI   BASIN   INTER-AGENCY  COMMITTEE 
At  present  the  Missouri    Basin   Inter-Agency  Committee  is  composed  of 
the  following  representatives  from  the  six  participating  Federal  Agencies 
and   the  following  five  Governors   representing  the  ten  Missouri  Basin 
States: 


Ben  H.  Greene,  (Chairman) 
Federal   Power  Commission 


Harrel 1  Mosbaugh 
Department  of  Interior 

Brig.   Gen.    0.  G.  Shingler 

Corps  of  Engl neers 

Gl  adwi  n  E.  Young 
Department  of  Agriculture 

Charl  es  E.  Brokaw 
Department  of  Commerce 

61  en  J.   Hopk  1  n  s 
Federal  Security  Agency 


Honorable  Val  Peterson 
Governor  of  Nebraska 

Honorable  Norman  Brunsdale 
Governor  of  North  Dakota 

Honorable  Sigurd  Anderson 
Governor  of  South  Dakota 

Honorable  Forrest  Smith 
Governor  of  Missouri 

Honorable  John  W.  Bonner 
Governor  of  Montana 


Publication  of  the  following  tabulation  by  the  Missouri  Basin  Inter- 
Agency  Committee  shall  not  be  interpreted  as  an  approval  of  all  features, 
projects  and  details  of  such  program.  it  is  understood  that  the  projected 
works  shall  be  adjusted  in  the  process  of  coordination  of  the  Basin-wide 
p  rogram. 


EXPLANATION  OF  COLUMN  HEADINQb 


Cotumn   I.     Feature  or  Project  (or  State  or  Agency). 

Column  la.  "Percent  In  Basin."  Percentage  of  area  of  State  lying  In 
the  Basin,  with  an  appropriate  footnote  covering  parts  of  States  lying  out- 
side the  Basin,  and  directly  connected  with  the  Basin  program,  such  as 
North  Dakota. 

Column  2.  "Estimated  Total  Cost."  Estimated  total  cost  for  construc- 
tion of  projects.  Installing  measures,  related  Investigations,  surveys  and 
other  facilitating  worlds  for  which  total  costs  have  been  estimated  and 
for  which  total  costs  can  be  estimated.  It  should  be  noted  that  this  does 
not  include  any  of  the  continuing  programs  which  will  continue  for  indefl- 
n  i  te  oerl  ods. 

Column  3.  "Costs  to  end  of  Fiscal  Year  1951,"  Costs  to  end  of  fiscal 
year  195  1  for  all  phases  of  the  Missouri  Basin  Development  Program.  This 
applies  primarily  to  such  projects  or  programs,  listed  In  column  2,  which 
have  readily  definable  time  of  initiation. 


Column  >*.  "1952  Fiscal  Year  Funds."  Funds  available  for  expenditure 
during  fiscal   year   1962,    for  all   phases  of  Hissourl   River  Basin  Program. 

Column  5  to  10  inclusive.  "Funds  Required  by  Fiscal  Years."  These 
figures  based  upon  estimated  needs  to  carry  out  the  scheduled  programs  in- 
cluding the  construction  and  installation  of  projects  and  measures;  sup- 
porting and  related  programs  and  continuing  programs  related  to  land  and 
water  resource  development  being  conducted  by  the  various  States  and  agen- 
cies cooperating  In  the  Missouri  River  Basin  Program.  These  figures  do  not 
include  many  maintenance  and  operation  costs  on  worlts  in  operation  but  do 
include  appropriate  administrative  costs. 

Column  II.  "Total  Estimated  Costs  Six-Year  Program,  1953-1958."  This 
column  shows  sums  of  figures  shown  in  columns  5  to   10  inclusive. 

Column  12.  "Funds  Reouired  After  Fiscal  Year  1958."  Estimated  funds 
required  for  completion  of  construction  or  Installation  of  projects  or  mea- 
sures shown  in  column  2  after  fiscal   year  1958. 


IX 


SUMMARY 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Percent 
In  Basin 

Total  Cost 

Costs  to 
End  of  FY. 
1951 

rv 

1 7 9 C  f,  1 . 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

O  wot  Ua   Ox  WUXVX^MUO 

5Q 

10,405 

11,404 

12,403 

8,930 

6,647 

6,862 

5o,o51 

29,585 

5%i^'fcA   of  TCfMA 

2,144 

2,498 

2,647 

2,854 

3,123 

3,318 

16  sat 

50 

fc^  53.822 

2  66Z. 

1  3<58 

3,717 

2,386 

4,539 

2,168 

2,520 

2,725 

State  of  Iflnnesota 

2 

(c)  1.069 

17 

35 

53 

75 

180 

889 

State  of  lfi.ssourl 

52 

(c)  49,460 

135 

3,593 

4,216 

4,820 

5,371 

5,183 

6,011 

5,805 

31,406 

43,849 

State  of  Uontana 

82 

(c^  28.669 

676 

1,796 

2,698 

3,173 

3,852 

3,359 

3,525 

3,720 

20.327 

28,367 

State  of  Nebraska 

100 

(c)100,686 

1,112 

3,545 

5,740 

7,551 

9,019 

11,437 

7,205 

7,612 

48.564 

>^w^  (/wa^ 

97.263 

State  of  North  Dakota  (a) 

59 

(c)  31.725 

6,056 

3,081 

3,857 

3,514 

3,655 

3,048 

3,221 

3,437 

20,732 

30,169 

State  of  South  Dakota 

97 

(c^  58.420 

2,782 

3.594 

4,365 

3,292 

3,380 

3,745 

3,936 

4,003 

22  721 

State  of  K^omLng 

76 

fc')  21.390 

2.  817 

1,838 

2,039 

2,632 

2,356 

2,159 

2,199 

on  AAA 

Public  Health  Service 

153 

163 

197 

208 

250 

250 

Federal  Poirer  Cammlsaion 

170 

170 

192 

211 

231 

260 

260 

1  32Z. 

Departoent  of  CoanBrce 

3,482 

2.784 

3,051 

4,008 

4,034 

3,284 

3,104 

2,996 

Corps  of  Engineers 

ia4  z.fl6 

150,010 

199,803 

213,553 

174,920 

U5,276 

120,725 

QAn  A51 

Departoent  of  Jkgrlculture 

3,032,867 

62,723 

32,711 

37,715 

48,479 

64,945 

90,717 

104,658 

120,423 

2,470,496 

Department  of  Interior 

(c) 

3,193,716 

438,996 

108,727 

166,589 

197,004 

211,564 

218,980 

209,005 

207,832 

1,210,984 

1,732,898 

ORAND  TOTAL 

9,384,355 

1,350,684 

323,376 

396,668 

490,336 

541,919 

531,455 

500,953 

492,342 

2,953,673 

5,563,031 

SUUMIRT  1 


2 


Breakdown- Department  of  Commerce  and  Department  of  Interior  by  Agencies -Department  of  Agriculture  by  ciass  of  work. 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

runas  rteqO 
after 

F.Y.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

Department  of  Commerce 

(3,482) 

(2,784) 

(3,051) 

(4,008) 

(4,034) 

(3,284) 

(3,104) 

(2,996) 

(20,477) 

Coast  and  Geodetic  Survey 
 ffeather  Bureau    

395 
290 

489 
294 

627 
644 

606 
349 

536 
945 

513 
1,018 

432 
1,073 

400 
972 

3,1U 
5,501 

Inland  Waterways  Corporation  (d)      /  > 
Economic  Information,  Studies  &  Stirvftfa 

300 
(f)  2,497 

300 
fe)  1,701 

300 
(^  1,480 

300 
(l^  2,253 

(i)  2,253 

[i)  1,453 

[i)  1,299 

k)  1,324 

1,800 
10,062 

Departmsnt  of  AgricultBre 

[3,032,867) 

(62,723) 

(32,711) 

(37,715) 

(48,479) 

(64,945) 

(90,717) 

(104,658) 

(120,423) 

t4fc)b,9;>7; 

Program  of  Conservation  &  Improvement 
Ifeasnres  for  Grassland  and  Cropland 

1,18V,  WO 

26,935 

30,585 

36,900 

50,576 

54,750 

60,348 

260.094 

857,041 

Program  for  Forest  and 
Forest  Range  Lands 

6,069 

3,825 

4,755 

6,825 

12,U7 

15,155 

17,695 

19,420 

'^'7ft 

Program  for  Stabilizing  Measures 
for  Small  Watercourses 

1,005,400 

1,997 

340 

940 

3,290 

5,180 

10,620 

15,930 

21,924 

57,004 

Program  in 

Aid  of  Irrigation 

201,310 

3,603 

1,821 

2,021 

2,321 

3,351 

4,051 

5,901 

7,651 

2?, ^90 

Program  to  Improve  Drainage 
on  Agricultural  Lands 

31,942 

2,051 

1,003 

1,003 

1,203 

1,515 

1,835 

2,286 

2,485 

10,327 

18, 561 

Program  of  Soil  Surveys 
and  Land  Classification 

28,620 

295 

145 

345 
• 

745 

1,000 

1,300 

1,300 

1,300 

5,990 

22,190 

Program  of  Research 
and  Investigation 

51,305 

1,U8 

642 

1,446 

3,042 

4,066 

5,989 

5,402 

5,580 

25,525 

23,990 

Program  of 
EMension  Education 

60,074 

200 

400 

796 

1,191 

1,394 

1,715 

5,696 

54,378 

Supporting  Credit  Program 
(Administrative  Only)  (1) 

(30,300) 

(250) 

(675) 

(1,185) 

(1,380) 

(1,610) 

Rural  Electrification 
(Special  Studies  only) 

138 

70 

68 

138 

Department  of  the  Interior 

;3,193,716) 

(438,996) 

(108,727) 

(166,589) 

(197,0U) 

(211,564) 

(218,980) 

(209,005) 

(207,832) 

CL,  210,  984) 

(1,934,028) 

Bureau  of  Reclamation  -  Region  6 
Bureau  of  Reclamation  -  Region  7 

2,018,615 
1,122.127 

173,015 
257.570 

41,369 
41,329 

67,579 
48,331 

96,949 
48.250 

106,629 
53.628 

119,709 
46.902 

109,311 
47.698 

124,246 
34.187 

624,423 
278,996 

1,179,808 
745.362 

U.  S,  Geological  Survey  (m) 
Fish  and  Wildlife  Service 

1.964 

4,545 
4.7a 

ft 

7,341 

Q  0^0 

5.894 

5,536 

5,a7 

5,274 

5,181 

58,438 
34,643 

Bureau  of  Land  Management 
Bureau  of  Mines  (n) 

13,973 

3,865 

1,287 
1.402 

2,380 
3,028 

2,941 
2,444 

3,009 
2,442 

3,282 
2,405 

3,578 
2,409 

3,798 
2.427 

18,988 
15.155 

7,349 

Bureau  of  Indian  Affairs 

Ntl.  Park  Service  &  Smithsonian  Inst. 

39,001 

1,507 
1,075 

12,365 
1,689 

24,359 
4,605 

24,235 
7.069 

25,154 
5.712 

25,358 
5.942 

24,574 
5.861 

21,933 
5.539 

145,613 
34,728 

1.509 

SUMMARY  BY  STATES 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Percent 
in  Basin 

CalirnuiCQ 

Total  Cost 

Costs  to 
End  of  FY. 
1951 

r.  T. 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953  195^ 

Funds  Rftrfd 

after 

FY  IQKQ 

1953 

1954 

1955 

1956 

1957 

1958 

Total  for  State  of  Colorado 

29 

(c) 

507,535 

146,249 

34.904 

38,201 

31,596 

37,701 

35,264 

32,865 

30,718 

Total  for  StatA  of  Tova 

30 

(c) 

iq  5?C5 

6,843 

9,801 

12,978 

U,692 

U,923 

16,112 

'X1  KfX 

[c) 

QO17  (Jry^ 

32,592 

51,237 

57,762 

61,549 

U,179 

35,009 

282,328 

003,151 

J. ox«ix  lOP  oua oz  MUuiesood. 

(c)  ^ 

456 

503 

1,068 

1,296 

1,445 

1,661 

1  y  o'tn 

Total  Tor  S'tate  of  liLSsouri 

52 

(c) 

1.068.698 

110,451 

28,668 

34,729 

41,288 

45,596 

49,942 

54,939 

255,162 

lOwai.  ±U1    DvaXrO   Ol  iilOnx>cina 

(c) 

-l.^4/-i-,0<5<C 

1<}0  505 

46,867 

75,769 

103,983 

103,288 

81,846 

a6,3U 

490,007 

X  *J  van.   X  UX     O  wA         VX       t3  UX  aalvd 

1  no 

cs)  

A2  ft^*! 

47,923 

68,713 

74,413 

77,527 

80,106 

67,212 

415,894 

l,C77o>22b 

Total  for  State  of  North  Dakota  (a 

)  59 

(c) 

US, 972 

o2,XoX 

67,407 

73,802 

67.922 

49,409 

51,270 

53,315 

JO.7,123 

593,529 

Total  for  State  of  South  Dakota 

97 

(c) 

124,744 

85,056 

94,138 

100,646 

95.066 

87,140 

88,344 

87,566 

552,900 

769,934 

Total  for  State  of  Wyoming 

76 

(c) 
738,070 

128,374 

24,859 

33,573 

43,540 

49,738 

55,694 

56,033 

59,496 

298,074 

342, 5U 

Not  Distributed  by  States  (Dept.  of  Agr.) 

(c) 

30,300 

GRAND  TOTAL 

9,414,655 

1,150,684 

323,376 

396,668 

490,336 

541,919 

531,455 

500,953 

492,342 

2,953,673 

5,563,031 

suiottRY  b;  states  3 


COLORADO 

<?IX  YFAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  oreoared  bv  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

cstimateo 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

IsO^  r.  T. 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
oosts  0  Yr. 
Program 

Funds  Rec^d 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

Agricnltwal  Program 

Agricultwal  Extension  Service 

128 

135 

135 

135 

135 

135 

13«; 

810 

Agricultural  Experiment  Station 

1/0 

 14£L_ 

iftn 

195 

1,065 

J  7  J 

639 

641 

732 

696 

634 

631 

T  973 

Admird  stration  of  ^tate  Forest  TAnds 

8 

8 

8 

8 

8 

8 

8 

48 

G€ologi.c3.1  Investigfiffcions 

TTndp'TfyTniTnd  Watfir* 

10 

10 

10 

10 

10 

10 

10 

60 

n  AT*JCI  1  fl 

111  '  ■  1  "  '  OLiXO 

5 

5 

5 

5 

5 

5 

Public  Health 

•5 

-I* 

3 

3 

3 

3 

3 

3 

18 

Adni'lTTiJS+iT'ati  rm  nf*  *?hA.t.p  Wa+^PT  Taw9 

114 

114 

lU 

lU 

114 

114 

ASA 

Water  T?©so)i7'ces  DaveToDinent 

Stiidips  and  Rpseafch 

40 

40 

40 

40 

40 

40 

2/n 

J.  #041 

1,094 

1,116 

1.227 

1^206 

1.144 

6,928 

H'l  i^n^    Pnrrf  T*r\l 

J,  DUJ 

10 

107 

1.473 

350 

350 

300 

1  nn 

Municipal  PolLitlon  Abatement  

450 

500 

600 

897 

897 

897 

1  70/ 

watersnea  Treatment  works  (p; 

53 

157 

175 

224 

264 

399 

1,272 

11. 396 

8,361 

9,053 

8,428 

5,718 

3,451 

3,584 

38.595 

15,382 

Administration  -  No,  Colo.  Water 
Conserrancy  District 

35 

35 

40 

40 

40 

45 

45 

8f  067 

8.909 

9.857 

10.716 

7.229 

5.007 

5.225 

46 f 943 

2P, 585 

Federal  Orant-in-Aid  

Agricultural  Extension  Service 

127 

134 

134 

134 

134 

134 

134 

804 

238 

263 

292 

320 

355 

3'?'; 

355 

1.940 

COLORADO 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 


pAfltuf A  or  Proiftc t 

Estimated 
Total  Cost 

Costs  to 

tno  OT  r.  T. 

1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Yeors 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Recfd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

STATE  OF  COLCRADO  (ContliHied) 

Federal  Qrant-ln-Ald  (Contintwd) 

Publlo  Health 

5 

5 

5 

o 

6 

7 

7 

36 

Subtotal 

370 

402 

431 

460 

495 

496 

496 

2,780 

Subtotal  -  State  of  Colorado 

16,271 

9,478 

10,405 

11,404 

12,403 

8,930 

6,647 

6,862 

56,651 

29,585 

PUBLIC  HEIITH  SERVICE 

Water  PollTition  Control 

A 

5 

5 

z 
O 

b 

9 

9 

40 

Uoaqnlto  Control  Investigations 

5 

5 

5 

5 

10 

10 

10 

45 

Subtotal  -  Public  Health  Service 

9 

10 

10 

11 

16 

19 

19 

85 

PEDSUL  pons  COHHISSION 

River  Basin  Surveys 

7 

7 

8 

9 

10 

11 

11 

56 

Power  Requirements  and  Supply 

5 

5 

5 

6 

7 

8 

8 

39 

Lieeneed  Project  Work 

2 

2 

3 

3 

3 

3 

3 

17 

Subtotal  -  Federal  Poirer  Com, 

U 

16 

18 

20 

22 

22 

112 

DEPARTUENT  OF  COMUERCE 

Coast  and  Geodetic  Survey 

5 

75 

100 

75 

30 

8 

4 

217 

Weather  Bui>eau 

Flood  Forecasting  and  Water  Supply 
Forecasting  Service 

9 

9 

18 

22 

27 

32 

36 

35 

170 

Hydroclimatlc  network 

A 

9 

12 

14 

17 

20 

18 

90 

Basic  data  processing  and  analysis 

2 

2 

6 

8 

8 

8 

8 

4 

42 

Supporting  services 

2 

2 

10 

15 

15 

15 

15 

15 

85 

COLOUDO 
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COLORADO 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

cstimaiea 
Totol  Cost 

Costs  to 
End  of  FY. 
1951 

1992  r.T. 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 

Funds  Recfd 
after 

F.Y.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  COMMERCE  (Contd) 

Inland  Waterways  Corporation 
(See  Tinder  Missouri) 

Economic  Informtion, 
Studies  and  SurveTS 

285 

194 

169 

257 

257 

165 

U8 

151 

1,147 

Duoiouax  —  D6pv*  01  commerce 

"inn 

/.ad 

312 

389 

351 

245 

231 

223 

Ca.s'bl.evooci  Rftaftrvoi  v 

12,900 

57 
J  t 

T  nQ'3 

>J 

585 

585 

«C7,  •cUO 

150 

1,600 

4,500 

5,500 

5.500 

5,500 

22,750 

D,45o 

DUUXutM  j    w  U  J.  UPOU.  O 

16 

20 

460 

496 

50 

150 

3,400 

4,000 

4,000 

4,000 

15 f 600 

12,893 

7 

44 

Ebcam.  4c  Surveys 

150 

ID 

30 

40 

Sub'total  —  Carxys  of  Kn^ljiears 

87,611 

14,688 

226 

2,392 

8,444 

9,500 

9,500 

9,500 

JV,  PO/J 

Program  of  Conservation  &  ImprorsaBnk 
Measures  for  Grassland  &  Cropland 

59,481 

l>7c>4 

93-J 

1,333 

1,783 

1,845 

2,529 

2,737 

3,017 

/'J  c/n 
,  ptfru 

Program  for  Forest  and 
Forest  Range  Lands 

icn  m  A 
5U,  /lo 

071 

1,171 

1,571 

1,966 

1,998 

2,078 

2,268 

1J.,05<' 

Program  for  Stabilising  Measures 
for  Small  Watercourses 

150 

450 

500 

640 

753 

1,U0 

3.633 

32,561 

Program  in  Aid  of  Irrigation 

22,224 

496 

256 

356 

406 

670 

810 

1,180 

1,530 

4-952 

16, 520 

Program  of  Soil  SurvBys  and 
Land  Classification 

2,200 

13 

3 

18 

50 

80 

100 

100 

100 

448 

1,736 

COLORADO 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Totol  Cost 

Costs  to 
End  of  FY. 
1951 

IQ^P  FY 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
wests  0  Yr. 
Program 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  CfF  AGRICULTDRE  (Continued) 

Program  of  Research  and 
Investigation 

5»130 

loD 

ij  / 

178 

256 

369 

605 

583 

612 

2,603 

2,204 

PrograjB  of  Extension  Education 

/  one 

40 

50 

63 

83 

98 

120 

454 

3.751 

Supporting  Credit  Program 
lAoniinlstratlve  only; 

Rural  Electrification 
(Special  Studies  (aily; 

5 

5 

5 

Subtotal  -  Deot.  of  Aericulture 

180,155 

3,486 

0  nnn 
«,00U 

3.246 

4.571 

6.765 

7.529 

8.787 

36,391 

138,278 

DEPARTMENT  OF  THE  INTER ICR 

Bureau  of  Reclamation  -  Region  7 

Narrows 

on  on  n 

39 t 310 

1.075 

185 

2,910 

6,515 

6,650 

6.100 

5.800 

2,166 

30,141 

7,909 

St#  Francis  (also  Kansas) 

15.271 

13.403 

91 

169 

204 

848 

394 

1 

2 

1,618 

ISO 

North  Republican  Unit 

2,238 

2  238 

Colorado-Big  Thompson  Pro.1, 

157,624 

113,082 

17.300 

2.600 

19,900 

3.U2 

Subtotal 

214,443 

127,560 

21«77d 

20.379 

9.319 

7.498 

6.494 

5.801 

2,168 

51 J 659 

13,448 

U.  S»  Geological  Survey 

Topographic  Sxnrveys  and  Mapping 

130 

400 

400 

300 

310 

220 

230 

1,860 

Qeologic  and  Mineral  Resource 
Surveys  and  Mapping 

46 

88 

87 

94 

106 

107 

107 

589 

Water  Resources  Investigations 

111 

256 

287 

294 

296 

301 

298 

J.,  13^ 

Classification  of  Lands 

10 

15 

17 

19 

22 

22 

24 

Supervision  of  Mining 
and  Oil  and  Oas  Leases 

42 

50 

55 

60 

61 

73 

73 

374 

Subtotal 

389 

809 

846 

767 

797 

723 

732 

4,674 

COLCEADO  7 
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COLORADO 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 

r^/\e*e  C 

V/OSTS  o  Tr. 
Program 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THE  INTERIOR  (Continued) 

Fish  and  Wildlife  Service 

Management  of  Fish  and 
Wildlife  Resources 

Administration  of  Fish  and  Game  Lairs 

5 

7 

7 

7 

7 

8 

7 

43 

Propagation  and  Distribution 
of  Food  Fishes 

12 

13 

U 

15 

15 

15 

oc 
8o 

Mammal  and  Bird  Reservations 

5 

38 

46 

46 

46 

51 

51 

278 

Control  of  Predatory  Animals 
and  Injurious  Rodents 

18 

41 

41 

40 

40 

40 

243 

Investigation  of  Fish  and 
Wildlife  Resources 

Research  on  Fish  and  Fisheries 

6 

25 

10 

8 

8 

8 

8 

67 

Research  on  Birds  and  Manmials 

88 

113 

lU 

115 

116 

117 

118 

Construction 

National  Wildlife  Facilities 

100 

580 

200 

200 

200 

200 

200 

Federal  Aid  in  Wildlife  Restoration 

12il 

124 

124 

124 

124 

124 

124 

Federal  Aid  to  Sportfishing 

26 

26 

26 

26 

26 

25 

25 

Regional  Office  Administration 

8 

24 

14 

U 

U 

U 

U 

River  Basin  Studies 

Cooperation  with 
Corps  of  Engineers 

1 

3 

3 

3 

3 

4 

3 

IQ 

Cooperation  with 
Bureau  of  Rftclaniation 

51 

12 

20 

21 

21 

21 

22 

21 

126 

Basin-Wide  Studies 

29 

3 

12 

13 

4 

6 

3 

4 

42 

Subtotal 

a 

407 

1,026 

633 

623 

626 

631 

630 

4,169 

Bijreau  of  Mines 

Fuels 

Coal  (q) 

75 

189 

190 

190 

195 

195 

200 

1,159 

Petroleum  and  Gas 

15 

75 

70 

60 

60 

60 

60 

385 

COLORADO 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimoted 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 

Costs  6  Yr 

Program 
1953-1958 

Funds  Retfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMEWT  OF  THE  INTERIOR  (Continued) 

Bureau  of  ULnes  (Continued) 

Minerals  and  Ifetals 

Ferrous  Ifetals 

1 

31 

16 

16 

16 

18 

18 

115 

Nonferrous  Ustals 

1 

2 

2 

3 

3 

3 

4 

17 

Nonmetallic  Uinerals 

55 

77 

T7 

77 

77 

77 

78 

463 

Control  of  Coal  Deposit  Fires 

20 

20 

20 

20 

20 

20 

20 

120 

Health  and  Safety 

35 

40 

40 

40 

41 

41 

a 

243 

Administration 

18 

<J 

*o 

24 

135 

Subtotal 

220 

455 

437 

/Iff 

435 

t  On 

437 

445 

2,637 

Bureau  of  Land  Management 

Management  of  Lands  and  Resources 

Grazing 

5 

20 

20 

17 

17 

15 

15 

104 

Forestry 

1 

2 

2 

2 

2 

2 

2 

12 

Resource  Development 
and  Rehabilitation 

Soil  and  Moisture  Conservation 

11 

20 

20 

20 

25 

27 

27 

139 

Range  Improvement 

1 

1 

1 

1 

3 

Fire  Control 

1 

1 

1 

1 

1 

1 

1 

6 

Lease  and  Disposal 

of  Lands  and  Resources 

2 

10 

10 

10 

10 

10 

10 

60 

Land  Classification  and 
Resource  Invent  cry 

Regular  Program 

1 

2 

2 

2 

2 

2 

1 

11 

Special  MRB  Program 

40 

21 

6 

7 

6 

13 

CQLOR&DO  9 
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COLORADO 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

w  wa  1 9    1  w 

End  of  FY. 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Yeors 

Total  Est. 
Costs  6  Yr. 

Program 
1953  1958 

Funds  Recfd 
after 

r.  1 .  1  7  ^  w 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THE  INTERIOR  (Continued) 

Bureau  of  Land  Lfemagement  (Continued) 

Cadastral  Surveys 

10 

10 

10 

10 

10 

10 

o^o 

73 

73 

73 

ti 

73 

73 

Mn  III  1  M  1  M  UX^d  liJ.Vc  OtsX^VXCcS 

in 

15 

U 

13 

12 

12 

13 

TO 

Subtotal 

o  /o 

1  ^  1 

161 

158 

U9 

152 

152 

153 

Activities  nith  Program  — 
Bvtreau  of  Reclamation 

-U 

16 

16 

U 

L4 

18 

18 

9o 

(17) 

(293) 

(128) 

(79) 

(117) 

^4-aJ; 

Construction  Planning  and 
Consultant  Services  (s) 

172 

25 

35 

ao 

16 

8 

6 

12 

62 

50 

\^  IJ 1 

(65) 

(60) 

(50) 

(175) 

Historical  &  Archeolo^^ical 
Surveys  and  Salvage 

Q 
o 

X 

10 

10 

2 

2 

3 

27 

10 

Activities  with  Prograun  — 
Corps  of  Engineers 

Planning  &  Advisoi^y  Services 

3 

1 

1 

1 

2 

Historical  &  Archeological 
Surveys  and  Salvage 

3 

3 

8 

29 

22 

9 

8 

8 

UXS  V K3A,\J yiiltsli      OLIIU    iVULUa goIQB nil 

11 

U 

n 

11 

10 

9 

DO 

UevBlopment  in  National 
Park  Service  Areas 

7,488 

J-Oi 

1,090 

1,333 

1,458 

1,242 

1,122 

1,U2 

7,387 

Smithsonian  Institution 

Activities  with  Program  — 
Bureau  of  Reclamation 

Investigations 

15 

3 

2 

2 

3 

5 

5 

Excavations 

5 

5 

COLORADO 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 

Total  Cost 

UOSTS  10 

Er>d  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DKPARTllEWr  OF  THE  INTERIOR  (Contlntwd) 

SMlihsonlan  Institution 

Acti-rltles  with  Progra*  -— 
Corps  of  Eoitlnesrs 

Tjav9  stl  satlons 

1 

1 

Subtotal 

8.177 

106 

158 

1.158 

1.421 

1,516 

1.284 

1,17? 

1.177 

7.729 

184 

Subtotal  -  Dept.  of  Interior 

223.^98 

127.768 

23.071 

23.988 

12.814 

10.981 

9.788 

8.917 

5.305 

71.793 

13.632 

TOTAI.  -  STATE  OF  COLORADO 

507,535 

146.249 

34.904 

38.201 

31.596 

37,701 

35.264 

32.865 

30.718 

206.345 

214.810 

COLORADO  11 
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IOWA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr 
Program 
1953-1958 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

STATE  OF  IOWA 

Agricultural  Development 

375 

375 

375 

375 

375 

375 

375 

2,250 

Higfnrays 

128 

220 

220 

220 

220 

220 

220 

220 

1,320 

Conservation  Commission 

3,200 

525 

300 

300 

300 

300 

300 

300 

1,800 

1,000 

Soil  Conservation  Committee 

500 

300 

300 

500 

500 

500 

500 

500 

2,800 

Public  Health  Engineering  -  State  Funds 

12 

14 

24 

24 

24 

24 

24 

134 

Federal  Grants  in  Aid  for 

15 

15 

15 

15 

15 

15 

15 

90 

Flood  Control  and  Natural  Resources 

20 

15 

15 

20 

20 

20 

20 

20 

115 

Mine  Inspection 

4 

4. 

5 

5 

5- 

5 

5. 

29 

Geological  Survey 

27 

30 

30 

30 

30 

30 

30 

180 

Development  Commission 

32 

27 

27 

27 

27 

27 

27 

162 

Subtotal 

1  S25 

1.300 

1.516 

1.516 

1.516 

1.516 

1.516 

8.880 

1,000 

State  Government  Subdivisions 

Flood  Control 

2,090 

746 

75 

300 

425 

230 

160 

150 

1,265 

4 

.Watershed  Treatment  Works  (p) 

56,302 

87 

87 

157 

501 

778 

1,057 

1,402 

3.982 

52.233 

I.!unicipal  Sewage  Treatuient 

2,374 

457 

400 

400 

400 

400 

400 

2.457 

4,200 

Subtotal 

58,392 

746 

2,536 

844 

982 

1.131 

1,338 

1.607 

1.802 

7.704 

56.437 

Subtotal  -  State  of  Iowa 

58.392 

4,594 

4,061 

2,144 

2.498 

2.647 

2.854 

3.123 

3,31B 

16,584 

57,437 

PUBLIC  HEALTH  SERVICE 

Water  Pollution  Control 

5 

6 

6 

8 

8 

n 

11 

50 

Mosquito  Control  Investigations 

1 

1 

Subtotal  -  Public  Health  Service 

5 

6 

7 

8 

8 

n 

11 

51 

IOWA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

iiiui  cu 

Total  Cost 

Costs  to 
End  of  FY. 
1951 

iQ^9  rv 

I^OC  r.  T. 

Funds 

Funds  Required  by  Fiscal  Yeors 

Total  Est. 
Costs  6  Yr. 
Program 

men  _mcA 

I953~i958 

Funds  Rerfd 

after 

•  .  1 .  1  7  3  O 

1953 

1954 

1955 

1956 

1957 

1958 

TSDBtAL  POVSt  COIIIITSSIffli 

2 

5 

6 

7 

7 

8 

8 

41 

/ 
*> 

4 

5 

5 

6 

7 

7 

34 

Llconsed  Project  IVsrk 

2 

2 

2 

2 

2 

2 

2 

Subtotal  -  Federal  Povrer  Conoia 

11 

11 

13 

14 

15 

17 

17 

o  / 

DEPARTHENT  OP  COMUERCK 

Coast  and  Qeodetlc  Surrey 

23 

/ 

4 

72 

115 

71 

85 

^4  / 

Veather  Bureau 

Flood  Forecasting  Service 

14 

14 

18 

22 

25 

30 

34 

32 

2 

2 

4 

6 

7 

9 

10 

9 

45 

PjksI  ^  Ttatji.  ^i*nf*Afiii'1  ncr  IL  Anal  vifl  n 

2 

7 

10 

10 

10 

10 

5 

52 

2 

2 

10 

16 

16 

16 

16 

16 

90 

Inland  Waterways  Corporation 
fSee  under  Missouri) 

Economic  Information, 
Studies  and  Surveys 

237 

Io2 

Ul 

2U 

21i 

138 

123 

126 

956 

ISA 

184 

340 

387 

274 

278 

188 

1.651 

Si AWT  RltT 

1,100 

1 

JL 

50 

500 

549 

1.099 

Council  Bluffs 

2,450 

2,305 

145 

little  Sioux  Rirer 

4,100 

U9 

3 

1,000 

1,500 

1,448 

3.948 

liissourl  Hirer  Agricultural  Lerese 

15,505 

6,150 

1,020 

1,000 

2,000 

2,000 

2,000 

1,000 

335 

8.335 

u 

IOWA  "1 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Fsaturs  or  Proisct 

Estimated 
Total  Cost 

Costs  to 

FnrI  of  PY 

1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Re<fd 
FY  1958 

1 A  C  9 

1953 

1954 

1955 

1956 

1957 

1958 

CCHPS  OF  ENGINEERS  (Contd) 

Denison 

62 

4 

58 

Examination  and  Surveys 

600 

375 

70 

50 

20 

uo 

85 

Nishnabotna 

236 

236 

Big  Sioux  Harbor 

758 

758 

Tributaries  of  Missouri  Rivsr 

30.000 

30,000 

Subtotal  -  Corps  of  Engineers 

9,220 

1,168 

2,070 

3,600 

3,968 

2,549 

1,000 

335 

13,522 

30,901 

DEPARTMENT  OF  AGRICULTURE 

Program  of  Conservation  and  Iinprovenent 
Measures  for  Grassland  and  Cropland 

118,963 

2,759 

1,429 

1,429 

1,829 

3,190 

5.057 

5,475 

6.035 

91,760 

Program  for 

Forest  and  Forest  Range  La,nds 

10,025 

25 

15 

15 

115 

203 

263 

348 

1,258 

8.727 

Program  for  Stabilizing 
Measures  for  Small  Watercourses 

160,86/1 

1,916 

250 

250 

450 

1,430 

2,220 

3,020 

4,010 

11,380 

U7,318 

Program  to  Improve  Drainage 
on  Agricultural  Lands 

11,499 

580 

220 

220 

320 

435 

506 

727 

820 

3,028 

7,671 

Program  of  Soil  Surveys 
and  Land  Classification 

1,580 

10 

10 

XU 

35 

40 

70 

70 

70 

295 

1,265 

Program  of 

Research  and  Investigation 

2,052 

60 

20 

99 

138 

223 

199 

219 

942 

1,030 

Program  of  Extension 
Education 

6,007 

/  IT 

45 

65 

131 

139 

172 

552 

5,455 

Subtotal  -  Dept.  of  Agriculture 

310,990 

5,350 

1,944 

1,988 

2,893 

5,501 

8,470 

9,944 

11,674 

40,470 

263,226 

DEPARTMEMT  OF  THE  INTERICR 

U,  S.  Geological  Survey 

Topographic  Surveys  and  Ifepping 

15 

215 

215 

215 

230 

240 

260 

1.375 

Water  Resources  Investigationa 

24 

64 

68 

74 

93 

106 

111 

516 

Subtotal 

39 

279 

283 

289 

323 

346 

371 

1.891 

IOWA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Re(fd 
FY  1958 

DEPAKTMEhlT  OF  THE  INTERIOR  (Contd) 

Fish  and  Wildlife  Service 

li&nagement  of 

Fish  and  Wildlife  Resources 

Adndni strati  on  of  Fish  &  Game  Laws 

5 

J 

c 
J 

0 

o 

7 

37 

I.feunmal  and  Bird  Reservations 

?A 

on 

<-l 

80 

Control  of  Predatory  Animals 
and  In.iurious  Rodents 

3 

3 

3 

A 

L 

*f 

I 

22 

Investigations  of  Fish 
and  Wildlife  Resources 

Research  on  Fish  and  Fisheries 

15 

12 

q 

Q 

7 

Q 
7 

V 

63 

Research  on  Birds  and  Ifaxamla 

6 

6 

5 

f. 

n 

1 

•ri 
1 

rj 

7 

39 

Construction 

National  Wildlife  Facilities 

15 

16 

16 

47 

Federal  Aid  in 
Wildlife  Restoration 

80 

on 

r) 

79 

79 

79 

80 

80 

476 

Federal  Aid  to  Sportf ishing 

19 

1  Q 

19 

19 

19 

19 

20 

11? 

Regional  Office  Administration 

1 

X 

JL 

X 

2 

2 

2 

9 

River  Basin  Studies 

Cooperation  with 
Corps  of  Engineers 

49 

7 

5 

c 

5 

5 

5 

4 

29 

Cooperation  with 
Bureau  of  Reclamation 

1 

Basin-Wide  Studies 

30 

3 

7 

13 

13 

6 

10 

5 

54 

Subtotal 

80 

124 

140 

144 

HI 

178 

187 

181 

971 

Bureau  of  Land  Ifenagement 

Land  Classification  and 
Admin.  Service  (Also  ^a.ssou^i) 

1 

1 

1 

3 

1 

lOVSA  15 
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IOWA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

&9 1 IIIIUI 

Total  Cost 

Costs  to 
End  of  FY. 
1951 

1 7  9  C  r.  1 . 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THK  MTERICR  fContdl 

Bureau  of  ULnes 

Fuels 

Coal 

3 

3 

3 

3 

3 

3 

18 

Minerals  and  Metals 

Nonmetallic  Minerals 

5 

5 

5 

5 

5 

5 

30 

Health  and  Safety 

10 

5 

5 

5 

5 

Administration 

2 

3 

3 

3 

±o 

Subtotal 

12 

16 

16 

16 

16 

16 

16 

96 

Subtotal  -  Dept.  of  Interior 

32 

80 

170 

UO 

450 

453 

522 

550 

569 

2,984 

1 

TOTAL  -  STATE  OF  IOWA 

42-4,225 

19,529 

7.545 

6,843 

9,80x 

12,978 

14,692 

U,923 

16,112 

75,349 

OCT  cAc 

KANSAS 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Totol  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Yeors 

Total  Est. 

UOSTS  D  Tr. 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

Program 

STATE  OF  KANSAS 

Agricult\iral  Extension  Service  (t) 

470 

599 

643 

687 

698 

794 

794 

4,215 

Agricultural  Experiment  Stations  (t) 

115 

115 

189 

189 

189 

189 

189 

1,060 

Game,  Fish,  Forestation  and  Parks 

150 

150 

150 

150 

150 

150 

150 

900 

Geological  Investigations 

Topographic  ffapping 

U 

U 

14 

U 

U 

U 

U 

84 

Industrial  LUnerals 

30 

30 

30 

32 

32 

32 

32 

188 

Ground  Water 

16 

17 

17 

18 

18 

18 

18 

106 

i.aneral  Fuels 

22 

22 

23 

23 

23 

23 

23 

Basic  Geology 

16 

17 

17 

17 

17 

17 

17 

102 

Adm.  Land  and  Water  Resource  Development 

54 

54 

55 

55 

55 

55 

55 

329 

Public  Health 

State  Funds 

74 

74 

74 

74 

74 

74 

74 

444 

Federal  Grants-in-Aid 

12 

12 

12 

12 

12 

12 

12 

72 

Subtotal 

973 

1,104 

1,224 

1,271 

1,282 

1,378 

1,378 

7,637 

State  Government  Subdivisions 

Ifunicipal  Pollution  Abatement 

2,000 

600 

2,800 

200 

200 

200 

6,000 

7.000 

Flood  Control 

5,261 

2,664 

425 

560 

387 

275 

200 

200 

100 

1  722 

TJatershed  Treatment  Works  (p) 

A8,561 

53 

175 

193 

486 

742 

1,047 

2,696 

45,865 

Subtotal 

53,822 

2,664 

425 

2,613 

1,162 

3,268 

886 

1,142 

1,347 

10,418 

53,315 

Subtotal  -  State  of  Kansas 

(c)  53,822 

2,664 

1,398 

3,717 

2,386 

4,539 

2,168 

2.520 

2.725 

18.055 

53.315 
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KANSAS 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

csTimOiea 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

I90£  r.  T. 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
I9do  I9oo 

Funds  Re(fd 
after 

F.Y.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

PUBLIC  HEAXTH  SERVICE 

1 

10 

10 

12 

12 

15 

15 

It 

4C 

3 

3 

3 

3 

10 

10 

J2 

Q 

7 

13 

33 

15 

15 

25 

25 

106 

FEDERAL  POWER  COMMTSSTON 

PI  mnT*  Pfi  n't  n   ^iii*umf  h 

< 

5 

5 

6 

7 

8 

8 

39 

•3 

3 

4 

4 

5 

6 

6 

28 

2 

2 

2 

2 

2 

2 

12 

JLU 

10 

11 

12 

16 

16 

79 

DEPARFUENT  OF  COMUERCE 

Coast  and  Geodetic  Survey 

113 

63 

20 

10 

108 

4 

20 

Weather  Bureau 

FXood  Forecastinfl^  SaTnrtei* 

00 

26 

30 

35 

40 

U 

42 

217 

Hvdroclimatic  Nelnrcirlr 

0 

0 

16 

20 

24 

28 

25 

126 

Ha.fi1.c  I^'fca  Ppoea^wl  nc  And  iTiaT_T^"ii* 

/ 

*f 

/ 

12 

16 

16 

16 

16 

8 

OH 

SllTDDOT'tiTlC  SaT*Trieft^ 

/ 

*f 

/ 

20 

26 

26 

26 

26 

26 

Inland  Waterways  Corporation 
(See  under  lUssouri) 

Economic  Information, 
Studies  and  Surveys 

307 

182 

277 

.277 

179 

160 

163 

1.238 

316 

385 

384 

393 

278 

284 

2,040 

KANSAS 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
Er>d  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 

Cn«t«  a  Yr 

Program 
1953-1958 

Funds  Recfd 
after 

F.Y  1958 

1953 

1954 

1955 

1956 

1957 

1958 

CCRPS  OF  ENGINEHES 

lassouri  River  Agricultural  Levees 

13,200 

966 

235 

1,000 

1,500 

2,200 

3,000 

2,200 

2,099 

11,999 

Osage  Basin 

50,000 

50,000 

Kansas  Basin 

91,100 

90.,  100 

Minor  Tributaries  of  IJissouri  River 

5,461 

5,461 

Utlford  Reservoir, 
Reuublican  River.  Kansas 

35,600 

150 

1,500 

3,000 

5,000 

8,000 

10,000 

7,950 

35,450 

rarysville.  Big  Blue  River,  Kansas 

310 

20 

200 

90 

290 

Abilene,  Smoky  Hill  River 

AOO 

40 

200 

160 

360 

Perry  Reservoir,  Delaware  River 

16,376 

200 

1,000 

4,500 

5,000 

5,676 

16,176 

Ifelvern  Reservoir, 
ISarais  des  Cyenes  River 

18,200 

300 

1,500 

5,000 

6,000 

4,000 

1,400 

17,900 

Kanopolis  Reservoir 

12,167 

11,898 

175 

94 

ft 

Kansas  Citys  (Also  Mtssoiiri) 

41,805 

24,289 

10,528 

4,000 

2,988 

Tuttle  Creek  Reservoir 

79,132 

213 

5,000 

10,500 

17,000 

20,000 

20,000 

6,419 

73.010 

Pioneer  Reservoir  (Colorado  &  Kansas) 

17,358 

93 

88 

17,177 

Examinations  and  Surveys 

380 

250 

50 

20 

70 

60 

Topeka,  Kansas 

2,649 

738 

70 

1,000 

8U 

1,841 

Salina,  Smoky  Hill  River,  Kansas 

1,235 

75 

750 

410 

1,160 

Subtotal  -  Corps  of  Engineers 

385,373 

38,447 

16,881 

21,794 

35,509 

38,200 

40,676 

20,019 

10,049 

166,247 

163,798 

DEPARTMENT  OF  AGRICULTURE 

Program  of  Conservation  &  Improvement 
Ifeasures  for  Grassland  and  Cropland 

166,549 

4,484 

2,191 

2,691 

3,291 

4,166 

7,080 

7,665 

8.448 

33.3a 

126,533 

Program  for 

Forest  and  Forest  Range  Lands 

11,276 

29 

30 

130 

380 

400 

460 

311 

345 

2.026 

9,191 

Program  far  Stabilizing 
Measures  for  Small  "llTatercourses 

138,745 

150 

500 

550 

2.120 

2.990 

7,700 

131,045 

Program  in  Aid  of  Irrigation 

6,516 

56 

34 

34 

34 

34 

41 

59 

77 

279 

6,U7 
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KANSAS 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Totol  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Totol  Est. 
Costs  6  Yr 
Program 
1953-1958 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DBPARTUEHT  OF  AORICULTDRE  (Contd) 

Program  to  Improve  Drainage 
on  Agrlcxil'tiiral  LsizkIs 

1,917 

104 

51 

53 

51 

116 

202 

229 

224 

873 

889 

Program  of  Soil  Surreys 
and  Land  CXassifica'tion 

3,100 

27 

17 

26 

60 

105 

140 

140 

140 

611 

2,445 

Program  of  Research  &  Inveatigation 

6,157 

73 

52 

197 

687 

695 

698 

597 

627 

3,501 

2,531 

Program  of  Extension  Education 

6,007 

5C 

65 

86 

155 

182 

222 

760 

5,247 

Rural  Electrification 
fSDecial  Studlas  onlv^ 

15 

15 

15 

Subtotal  -  Dept.  of  Agriculture 

340,282 

4,773 

2,375 

3,329 

5,083 

6,152 

10,166 

11,303 

13,073 

49,106 

284,028 

DEPARTMENT  OF  THE  INTERIOR 

Bureau  of  Reclamation  -  Region  7 

Cedar  Bluff 

18,675 

14,393 

480 

223 

344 

1,050 

1,051 

533 

2 

3,203 

599 

Kirwln 

18,187 

355 

125 

2,200 

6,296 

6,025 

2,542 

243 

5 

17, 3U 

396 

Kanopolls 

6,067 

200 

500 

2,700 

3,400 

2,667 

Wilson 

U,869 

14,869 

Webster 

U,881 

23 

200 

300 

3,000 

6,000 

4,000 

13,523 

1,358 

Benkleman  Unit 

2,a0 

20 

10 

100 

300 

1,500 

480 

2,410 

Glen  Elder  Unit 

24,273 

200 

600 

800 

23,473 

Blue  DlTlsion  (also  Nebraska) 

12,900 

12,900 

Kanaska  Division 

25,628 

25,628 

Kaw  DlTlsion 

20,000 

20,000 

Bostwlck  (See  Nebraska) 

Subtotal 

157,890 

U,748 

605 

2,466 

6,850 

7,475 

7,093 

8,976 

7,787 

40,647 

101,890 

KANSAS 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Ftoture  or  Project 

Estimated 

lOIQI  V/OSi 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Pro  Q  ram 
1953-1958 

Funds  Re(fd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTUENT  OF  THE  IKTERIOR  (Cootd) 

U.  S.  Qeological  Survey 

TopograiMc  Samya  and  Ibpping 

120 

230 

220 

220 

240 

250 

275 

1,435 

uooxogxc  ana  Miiioraj. 
Resource  SurrsTa  and  UaDidns 

59 

112 

m 

i  1  1 

12Q 

I'?*; 

XJO 

X.JO 

750 

Water  Resources  InTsstlgatlons 

97 

230 

255 

264 

278 

289 

2Q0 

1,606 

Classification  of  Lands 

3 

4 

4 

/ 

/ 

/ 

24 

oupvi  VX9XU11  OX  jKUuJig  ana 
oil  and  Qas  Leases 

9 

10 

10 

12 

12 

u 

14 

72 

Subtotal 

288 

586 

600 

620 

66<3 

3.887 

Fish  and  Wildlife  Service 

UEtnagenenx  or  rxsn 
and  Wildlife  Resources 

Admliilstration  of  Fish  &  Game  Laws 

A 

4 

4 

5 

4 

4 

/ 

*r 

25 

Distribution  of  Food  Fishes 

11 

11 

19 

1 T 

1 1 

74 

Ibmoal  &  Bird  Resanrations 

1 

4 

5 

? 

29 

Control  of 

Predatory  Anlnale  &  Iniurious  Rodents 

ID 

90 

141 

xnvosbxgabxons  ox  rxsn 
and  Wildlife  Resources 

Research  on  Fish  and  Fisheries 

10 

8 

8 

9 

9 

g 

53 

Construction 

Fish  Facilities 

5 

National  Wildlife  Facilities 

32 

31 

20 

15 

5 

5 

108 

rousi  <ix  Ala  jtn 
Wildlife  Restcratica 

107 

107 

107 

107 

107 

107 

108 

64;? 

Federal  Aid  to  Sportflshlng 

25 

25 

25 

25 

25 

26 

26 

152 

Regional  Office  AdnlolstratlaD 

5 

6 

6 

6 

6 

6 

5 

35 
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KANSAS 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Totol  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Re(fd 

QTiVr 

1951 

1953 

1954 

1955 

1956 

1957 

1958 

FY.  1958 

DEPARTMENT  C3F  THE  INTERICR  (Contd) 

Fish  and  Wildlife  Service  (Contd) 

River-Basin  Studies 

Cooperation  with  Corps  of  Engineers 

79 

10 

5 

5 

5 

5 

5 

5 

30 

Cooperation  irith 
Bureau  of  Reclaisation 

73 

21 

28 

30 

30 

31 

33 

30 

182 

Cooperation  nith 

U.S.  Dept.  of  Aforiculture 

Basin-%d6  Studies 

60 

16 

21 

23 

24 

9 

18 

7 

102 

Subtotal 

212 

205 

263 

276 

267 

259 

261 

248 

1,574 

Bureau  of  IfLnss 

Fuels 

Coal  (q) 

5 

5 

5 

5 

20 

Petroleum  and  Gas 

10 

10 

10 

13 

13 

13 

69 

Uinerals  and  Uetals 

NoniEstallic  ULnerals 

6 

6 

6 

6 

6 

6 

6 

36 

Health  and  Safety 

10 

10 

10 

10 

10 

10 

10 

60 

Administration 

3 

3 

3 

3 

3 

3 

3 

18 

Subtotal 

19 

34 

34 

34 

37 

32 

32 

203 

Bureau  of  Land  Ibnagement 

Lease  of  Lands  and 
TAnd  Clfl  ^alf  leatLon 

2 

2 

1 

1 

1 

1 

3 

Cadastral  Sur-veys 

Regular  Program 

2 

1 

1 

1 

1 

1 

1 

6 

Special  IIRB  Program 

a 

15 

15 

It 

U 

17 

20 

20 

100 

AdministratiTB  S«r*lce8 

1 

1 

2 

Subtotal 

2 

46 

18 

18 

16 

16 

19 

21 

21 

m 

KANSAS 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Totol  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Recfd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTiiEMT  OF  THE  EXTERIOR  (Continued) 

National  Park  Service 

Activities  with  Program  — 
Bureau  of  Reclajnation 

Planning  and  Investigation 

J  1 

16 

16 

16 

16 

16 

14 

94 

40 

Construction  (r) 

(531) 

V2l; 

(U) 

(80) 

(13) 

(29) 

(35) 

(201) 

(305) 

Construction  Planning 
and  Consultant  Services 

71 

5 

12 

1 

4 

4 

26 

45 

Itistorical  &  Archeological 
Surveys  and  Salvage 

53 

8 

5 

10 

10 

2 

3 

2 

3 

30 

10 

Activities  with  Program  — 
Corps  of  Engineers 

O 

2 

1 

1 

1 

1 

4 

Historical  &  Archeological 
Surveys  and  Salvage 

8 

8 

tjasm— n  10.6  ouTvey 

oo 
o2 

1 

2 

8 

28 

22 

9 

6 

6 

79 

Development  and  Li^nagement 

30 

5 

4 

4 

4 

4 

25 

5 

Smithsonian  Institution 

Activities  with  Program  — 
Bureau  of  Reclamation 

/.a 

b 

2 

2 

3 

2 

3 

2 

3 

15 

5 

Excavations 

5 

5 

Activities  with  Program  — 
Corps  of  Engineers 

Investigations 

16 

2 

10 

Subtotal 

502 

25 

74 

48 

40 

35 

30 

273 

120 

Subtotal  -  Dept.  of  the  Interior 

158,39/1 

15,090 

1,160 

3,-113 

7,850 

8,460 

8,117 

10,018 

8,837 

46,695 

102,010 

TOTAL  -  STATE  OF  KANSAS 

937,871 

61,^30 

22,078 

32,592 

51,237 

57,762 

61,549 

44,179 

35,009 

282,328 

603,151 
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MINNESOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Estimated 
Total  Cost 

Costs  to 

FnH  nf  F  Y 

1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Re(fd 
after 

FY.  1958 

too 

la  D*J 

|93D 

l90b 

I57D  1 

lORO 
|930 

STATE  OF  MINNESOTA 

State  Government  Subdivisions 

Watershed  Treatment  Tforks  (p) 

1,069 

17 

35 

53 

75 

180 

889 

PUBLIC  HEALTH  S15HVICE 

Tteter  Pollution  Control 

1 

J. 

I 

iL 

6 

DEPARTI-Urr  CF  AGRIGULTT'RE 

Program  of  Conservation  &  Improvement 
Measures  for  teasaland  Cropland  

11^896 

321 

i^g 

159 

I'jg 

36q 

506 

5iS 

6OA 

2.3A5 

q.071 

Program  for  Forest  4  Forest 
Ranee  Lands 

3 

3 

3 

3 

99 

130 

154 

173 

562 

276 

Program  for  Stabilizing  Measures  for 
Small  T^TSitercourses 

TO 

100 

151 

213 

51i 

2,5A0 

Program  to  Improve  Drainage  on 
Agricultural  T.ands 

RIP 

1?/. 

63 

63 

63 

65 

68 

70 

75 

/ni 

228 

Program  of  Soil  Surveys  4 
Land  Classification 

100 

20 

10 

10 

10 

ic 

60 

40 

Program  of  Resesiroh  and 
Investigation 

1,026 

1 

55 

128 

96 

96 

375 

650 

Prop-am  of  T^xt^naion  Education 

6m 

10 

12 

U 

17 

58 

Subtotal  -  Deot.  of  Agriculture 

225 

225 

250 

658 

954 

1.0ii3 

1.188 

i.31S 

13.348 

DEPARTMENT  CF  THE  IfffERICR 

U.  S.  Geoloeical  Survev 

ToDoeraohic  survevs  and  mappin^f 

50 

100 

150 

300 

MINNESOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 

1^0510  0  Tr. 

Program 
I953-I95B 

Funds  Re(;rd 
after 

RY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPilRTl!!?!WT  OF  TOE  TOTERTOR  rConU^imed^ 

Fish  and  Tlldlife  Service 

Ibnageqent  of  Fish  &  midlife 

EtOOOuFCeo  t 

Adn.  of  Fish  &  Qane  Laws 

6 

6 

8 

6 

7 

8 

7 

A2 

Uannal  &  Bird  Reservations 

50 

5? 

52 

77 

78 

78 

78 

AT  A 

Control  of  Predatory  Animals 
and  InJ«  Rodents 

3 

3 

4 

4 

4 

*J 

Investigation  of  Fish  and 
Klldllfe  Resources; 

Research  on  Fish  k  Fisheries 

35 

16 

16 

16 

16 

Constmction : 

Nat.  midlife  Facilities 

25 

10 

21 

21 

11 

11 

"7/ 

Federal  lid  in  midlife 

89 

90 

90 

90 

90 

90 

Federal  Aid  to  Sportfiahing 

28 

27 

28 

28 

28 

28 

28 

Regional  Office  Adm. 

2 

1 

1 

2 

2 

2 

2 

in 

Subtotal 

204 

2U 

233 

2U 

246 

237 

236 

Bureau  of  Vines 

Hinerals  and  Uetals 

Nonmetallic  UlneralB 

2 

2 

2 

2 

2 

2 

12 

Dureau  01  lAno  inanaKeoisnv 

Land  Classification  and 
Resources  Inventory 

Regular  Prograa 

12 

2 

2 

2 

1 

1 

1 

1 

8 

2 

Special  MRS  Program 

10 

3 

3 

3 

1 

10 

Cadastral  Surveys 

Regular  Program 

21 

1 

2 

1 

2 

1 

2 

1 

9 

11 

mhikesota  25 
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MINNESOTA 

CIV    VCAD    DD^^DAIkl     C^D     ^AICC^IIDI     DIMCD     QACIKI     — u.,     KilCC^IIDI      DACIKI    1 M  TCD  —  A  P  C  MP  V  P^MUIMITTPC 

blA  TtAK  rnOoKAM  rOK  MlbbvJUKI  KlvtK  oAblN   prepareci  Dy   MlbbUUKI    bAbllN  IIN  1  tn  —  AotrMOT  OUMIVII  1  1  tt 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

End  of  FY. 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953  1958 

Funds  Recfd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  CF  THE  INrERICR  (Continuea; 

Bureau  of  Land  Managemert  (Continued) 

Administrative  Services 

4 

2 

1 

1 

2 

Subtotal 

A7 

5 

8 

6 

7 

3 

3 

2 

2Q 

13 

National  Park  Service 

Basin-flfide  Survey 

21 

1 

2 

7 

5 

U 

1 

1 

20 

Development  in  National  Park 
Service  Areas 

1^9 

liA 

T 

i- 

■5 

Subtotal 

180 

6 

7 

12 

13q 

■i 

6 

m 

Subtotal  -  Dept.  of  Interior 

227 

21? 

231 

253 

392 

306 

3A7 

396 

1,02-; 

13 

Total  -  State  of  Minnesota 

19,636 

^41 

/156 

503 

1.068 

1.296 

1.U5 

1.661 

6.429 

U,250 

MISSOURI 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

End  of  FY. 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Progrom 
1953-1958 

r  unds  Reqd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

STATE  OF  MISSOURI 

Agricultural  Extension 

208 

208 

208 

208 

208 

208 

208 

1,248 

Agricultia-al  Research 

168 

168 

168 

168 

168 

268 

268 

1.208 

Studies  and  Investigations 

15 

15 

15 

15 

15 

15 

15 

90 

Gazne,  Fish  and  Forestation  (t) 

1,169 

1,169 

1,169 

1,169 

1,169 

1,169 

1,169 

7.0U 

Parks 

247 

247 

255 

255 

260 

260 

265 

1,?42 

Geological  Investigations 
and  Topographic  Ifepping 

197 

200 

200 

200 

200 

200 

200 

1.200 

Adin«  Land  and  l^ater  Resources 

30 

30 

30 

30 

30 

30 

30 

lao 

ruQXic  neaxui,  oanitation  &  rollution 

68 

68 

68 

70 

70 

75 

75 

426 

Recreation 

66 

66 

66 

66 

66 

66 

66 

396 

Subtotal 

2,168 

2,171 

2,159 

2,181 

2.186 

2,291 

2.196 

13,204 

W                          vex  Lints iL  C  '  \J  '  "  "  '  '  ViXO^Vi/ilO 

County  Contribution 
to  Extension  Work 

288 

283 

288 

288 

288 

288 

1.728 

Utinicipal  Sewage  Treatment  (u) 

200 

600 

1.000 

1,500 

1.200 

1.200 

1,200 

6,700 

Flood  Control 

9,006 

135 

160 

345 

366 

400 

350 

600 

100 

2,161 

5,650 

Tfatershed  Treatment  'iTorks  (p) 

40,454 

35 

210 

225 

382 

582 

821 

38,199 

Subtotal 

49,460 

135 

648 

1,268 

1,864 

2.413 

2.220 

2.670 

2,409 

12,844 

43,849 

Federal  Grants-in-Aid 

Agricultural  Extension 

468 

463 

468 

468 

468 

500 

500 

2,872 

Agricultural  Research 

199 

199 

199 

199 

199 

400 

450 

1,646 

Public  Health 

110 

no 

110 

110 

no 

150 

150 

740 

Subtotal 

777 

777 

777 

777 

777 

1,050 

1,100 

5,258 

Subtotal  -  State  of  ISLssouri 

^°^49,460 

135 

3,593 

4,216 

4,820 

5,371 

5,183 

6,on 

5,805 

31,406 

43,849 
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MISSOURI 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  tIiousanos  of  dollars 


Feature  or  Project 

Estimated 
Totol  Cost 

Costs  to 
End  of  F.Y. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Re(^d 

QTTCr 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

PUBLIC  HEALTH  SHIVICB 

Witer  Pollution  Control 

9 

14 

18 

18 

22 

22 

108 

Mosquito  Control  Investigations 

2 

1 

5 

5 

11 

Subtotal  -  Public  Health  Service 

11 

15 

U 

18 

18 

27 

27 

119 

FEDERAL  POWER  COMMISSION 

River  Basin  Surveys 

8 

8 

10 

11 

12 

13 

13 

67 

Power  Requirements  and  Supply  Studies 

7 

7 

7 

8 

9 

10 

10 

51 

licensed  Project  Work 

3 

3 

4 

4 

4 

5 

5 

25 

Subtotal  -  Federal  Power  Comb. 

18 

18 

21 

23 

25 

28 

28 

U3 

DEPARTMENT  OF  COMMERCE 

Coast  and  Geodetic  Survey 

5 

4 

4 

65 

36 

20 

54 

179 

Weather  Bureau 

Flood  Forecasting  Service 

35 

35 

40 

45 

47 

•il 

56 

56 

295 

Hydroclinetic  Network 

6 

6 

12 

16 

19 

22 

26 

24 

119 

Basic  Data  Processing  and  Analysis 

5 

5 

U 

19 

19 

19 

19 

7 

97 

Supporting  Services 

8 

8 

25 

40 

40 

40 

40 

40 

225 

Inland  Waterways  Corporation 

300 

300 

300 

300 

300 

300 

300 

300 

1.800 

Economic  Infonnation,  Studies  &  Surveys 

692 

410 

624 

624 

402 

360 

367 

2.787 

Subtotal  -  Dept.  of  Commerce 

1.051 

829 

805 

1.109 

1.085 

854 

855 

794 

5,502 

MISSOURI 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Rpr/d 
after 

•  .  1 .  1  7  3  O 

1953 

1954 

1955 

1956 

1957 

1958 

CORPS  OF  MGINEERS 

Chariton  River 

2,740 

750 

292 

1,20C 

498 

1,698 

Missouri  River  (Kansas  City  to  Mouth) 

TIC    m  Q 

il?  ,  IXi 

oo,4ol 

2,95d 

8,500 

4,000 

4,000 

4,000 

3,000 

776 

24,276 

P  onone  de  Terr  e  Re  s  e  r voir 

2,500 

7,000 

7,700 

4,270 

21,470 

Mxssourx  rtxver  Agricuxx<urctx  Xjevees 

oc5,  UUU 

3,000 

4,500 

4,700 

5,000 

7,300 

8,021 

32,521 

42,588 

Osage  River  Basin 

2,000 

5,000 

10,000 

15,000 

20,000 

25,000 

77,000 

82,585 

Qancftnade  RiTer  Ba5?in 

17 

fit*and  River  Basin 

181.  QQl 

1  01  GOT 

Mi nnT*  TV^              Afi  of*  +.Vift  Mi  QQmTi»i    Ri  voy* 

/a  /no 

48,400 

Pt"©!  i  iTii  na  i^TT  ITvaini  na  +  i        anH   ^Ttfu nvfl 

100 

100 

50 

250 

550 

Ooa  cro   Ri  vat*   T  Af^V'  a  Tlatn 
VJSclgO    njLVtSX     JjUk/lL  allU  UaJII 

op  (5 

uetsconaae  niver 

ouDx>ui<ax  ~  k^orps  01  xjngxneers 

iUi,54/ 

D,0U4 

17,300 

21,098 

26,450 

28,270 

30,300 

33,797 

157,215 

417,396 

DEPARTMENT  OF  AGRICDLTtJRE 

Program  of  Conservation  and  Improvement 
Measures  for  Grassland  and  Cropland 

166.549 

6,760 

3.857 

4.457 

4.957 

5.166 

7,081 

7,665 

8,449 

37,775 

118,157 

Program  for  Forest 
and  Forest  Ranee  Lands 

31,576 

257 

133 

383 

633 

803 

1,0U 

1,192 

1,312 

5,337 

25,849 

Program  for  Stabilizing  Measures 
for  Small  Watercourses 

115,  5a5 

100 

600 

642 

1,092 

1,664 

2,346 

o,444 

1  no  1  m 

Program  to  Improve  Drainage 
on  Agricultijral  Lands 

8,624 

523 

299 

299 

399 

500 

537 

651 

695 

3,081 

4,721 

Program  of  Soil  Surveya 
and  Land  Classification 

1,400 

8 

8 

20 

50 

50 

65 

65 

65 

315 

1,069 
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MISSOURI 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Totol  Est. 
Costs  6  Yr 
Program 
1953-1958 

Funds  Recfd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  CF  AGRICULTURE  (Contd) 

Program  of 

Reseau:ch  and  Investigation 

3j078 

68 

29 

75 

122 

268 

3S7 

322 

352 

1.526 

1.455 

Program  of  Extension  Education 

10,213 

60 

70 

85 

167 

209 

257 

848 

9,365 

Rural  Electrification 
(Special  Studies  only) 

18 

18 

18 

Subtotal  -  Dept.  of  Agriculture 

337,041 

7,616 

4,326 

5,394 

6,849 

7,5U 

10,343 

11,768 

13,476 

55,344 

269,755 

DEPARTMENT  OF  THE  INTERIOR 

U,  S.  Geological  Survey 

Topographic  Surveys  and  Ifepping 

160 

270 

255 

235 

270 

300 

350 

1,680 

¥ater  Resources  Investigations 

32 

98 

100 

ru 

162 

194 

208 

876 

Supervision  of 
 Jm-nxng  ana         ana  uaa  iieases  

3 

5 

5 

5 

5 

5 

29 

Subtotal 

195 

372 

360 

354 

437 

499 

563 

2,585 

Pish  and  Wildlife  Service 

Management  of 

Fish  and  Wildlife  Resources 

Administration  of  Fish  &  Game  Laws 

13 

12 

16 

13 

U 

17 

U 

86 

Msimnal  and  Bird  Reservations 

91 

44 

53 

79 

79 

78 

79 

412 

Control  of  Predatory  Animals 
and  In.iurious  Rodents 

6 

7 

7 

7 

8 

8 

8 

45 

Investigations  of 

Fish  and  Wildlife  Resources 

Research  on  Fish  and  Fisheries 

80 

62 

62 

63 

63 

455 

Research  on  Birds  and  Uamnals 

6 

o 

o 

o 

D 

7 

7 

38 

Construction 

National  Wildlife  Facilities 

60 

81 

21 

31 

32 

21 

21 

207 

Federal  Aid  in  Wildlife 
Restoration 

U6 

146 

U6 

U6 

146 

L46 

146 

876 

Federal  Aid  to  Sportfishing 

45 

44 

45 

45 

45 

45 

45 

269 

MISSOURI 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Rec^d 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTIiENT  OF  THE  INTERICR  fContd^ 

Fish  and  Wildlife  Service  (Contd) 

Regional  Office  Administration 

3 

3 

3 

3 

3 

3 

3 

18 

River-Basin  Studies 

Cooperation  with 
Corps  of  Engineers 

61 

27 

11 

12 

1 1 

1 1 

69 

Cooperation  with 
Bureau  of  Reclamation 

1 

Basin-Wide  Studies 

39 

U 

18 

15 

8 

u 

6 

72 

Subtotal 

101 

UOl 

A91 

403 

419 

4L4 

411 

403 

2,547 

Bureau  of  Mines 

Fuels 

Coal  (q) 

5 

5 

5 

5 

20 

Petroleiun  and  Gas 

5 

5 

5 

J 

-> 

30 

ISLnerals  and  Metals 

Nonferrous  Metals 

2 

3 

-/ 

■J 
J? 

•> 

i 

4 

19 

Nonmetallic  Minerals 

9 

20 

20 

20 

20 

20 

21 

121 

Health  and  Safety 

10 

10 

10 

10 

10 

10 

Xw 

60 

Administration 

2 

3 

3 

3 

3 

3 

3 

18 

•  Subtotal 

23 

46 

46 

46 

41 

43 

268 

MISSOURI  31 
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MISSOURI 

biA  TtAn  rKvJoriAIVi  rUK  NilooUUKl  rdVtK  OAolN  preparea  Dy   iviioSUUKi    DAoiiN  UN  I  c.n    aocinot  ouiviivii  i  i  cc 

IN  THOUSANDS  OF  DOLLARS 

Feoture  or  Project 

Estimated 
Total  Cost 

End  of  FY. 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Yeors 

Total  Est. 
Costs  6  Yr. 

Program 
1953  1958 

Funds  Re(fd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DHPARniENT  OF  THE  INTJRICR  (Cont'd) 

National  Park  Service 

Basln-Wlde  Survey 

29 

1 

A 

8 

7 

5 

2 

2 

28 

Activities  with  Program  — 
Corps  of  Ehgineere 

Planning  &  Advisory  Services 

6 

1 

1 

1 

1 

1 

1 

5 

Subtotal 

35 

1 

1 

5 

9 

8 

6 

2 

3 

33 

Subtotal  -  Dept.  of  Interior 

35 

102 

620 

920 

818 

827 

903 

953 

1.012 

5.433 

TOTAL  -  STATE  OF  MISSODRI 

1,068,696 

110.451 

15,A01 

28,668 

34.729 

41,288 

45.596 

49.942 

54.939 

255.162 

731.000 

MONTANA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

uosts  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscol  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Re(^d 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

STATE  OF  UDNTAMA 

State  Soil  Conaervation  Coimnittee 

1 

1 

1 

1 

1 

1 

1 

6 

State  Forester  &  State  Forestry  Board 

5 

6 

6 

6 

5 

6 

5 

34 

State  Water  Conservation  Board 

250 

250 

600 

600 

600 

600 

600 

3,250 

Department  of  Fish  and  Game 

656 

650 

700 

700 

700 

700 

700 

700 

4,200 

Montana  Extension  Serrlce 

239 

279 

302 

302 

302 

302 

302 

1.789 

Ifontana  Agricultural  Experiment  Station 

620 

993 

1.030 

1.010 

1.010 

1.010 

1,010 

6,063 

State  Board  of  Health 

na^er  rojLXuLion  oonxro± 

4 

9 

9 

13 

13 

61 

Public  Water  Supplies 

A 

6 

6 

8 

8 

8 

40 

Mosqid-to  Control 

k 

7 

7 

7 

8 

8 

41 

Construction  Camp  &  Recreational 
Area  Sanitation 

1 

2 

2 

4 

6 

8 

9 

31 

Subtotal 

656 

1,778 

2,243 

2,663 

2,645 

2,652 

2,656 

2,656 

15,515 

Local  Governmental  Subdivisions 

Municipal  Sewage  Treatment 

370 

370 

1,000 

370 

370 

370 

2,850 

1,590 

Flood  Control 

518 

20 

70 

90 

54 

44 

60 

80 

398 

100 

Watershed  Treatment  Works  (p) 

28,151 

35 

138 

278 

424 

599 

1,474 

26,677 

Subtotal 

28,669 

20 

440 

495 

1,192 

692 

854 

1.049 

4.722 

28,367 

rsaerax  uranus^in— Aiu  lor  ruoj.ic  neaxun 

18 

15 

15 

15 

15 

15 

15 

90 

Subtotal  -  State  of  Montana 

(''^  28,669 

676 

1,796 

2,698 

3,173 

3,852 

3,359 

3,525 

3,720 

20,327 

28,367 

PUBLIC  HEALTH  SERVICE 

Water  Pollution  Control 

8 

11 

11 

15 

15 

18 

18 

88 

Mosquito  Control  Investigations 

6 

10 

10 

15 

15 

15 

15 

80 

Subtotal  -  Public  Health  Service 

14 

21 

21 

30 

30 

33 

33 

168 

JOJTANA  33 


34 


MONTANA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

PfttimotiiH 

^9 1 1 1 1  lUI  W 

Total  Cost 

Costs  to 
End  of  FY. 
1951 

FY 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 

1900  1900 

Funds  Re<f6 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

FEDERAL  POItER  COUMISSICW 

River  Basin  Surveys 

16 

16 

18 

19 

20 

24 

24 

121 

Power  Requirements  and  Supply 

11 

11 

12 

U 

17 

19 

19 

Q2 

Ltcenaed  Project  Work 

6 

6 

7 

7 

7 

7 

7 

41 

Subtotal  -  Federal  Power  Comm. 

33 

33 

37 

40 

44 

50 

50 

DEPARTMENT  OF  COMMERCE 

Coast  and  Geodetic  Survey 

20 

15 

39 

50 

69 

105 

15 

150 

428 

Weather  Bureau 

Flood  Forecasting  and  Water  Supply 
r  orecasxins  oervxce 

9 

9 

20 

25 

30 

35 

40 

45 

195 

{fy-droclimatic  Network 

16 

16 

30 

38 

46 

54 

62 

56 

AOQ 

Basic  Data  Processing  and  Analysis 

7 

7 

20 

27 

27 

27 

27 

U 

Supporting  Seirvices 

5 

5 

25 

35 

45 

45 

45 

45 

Inland  Waterways  Corporation 

Economic  Information, 

152 

90 

137 

137 

89 

79 

81 

Subtotal  -  Dept.  of  Commerce 

209 

156 

224 

312 

354 

355 

268 

391 

1,904 

CORPS  OF  BMGINEERS 

Saco,  lOlk  River 

77 

1 

76 

WlbaiDc,  Beaver  Creek 

U2 

42 

Missouri  River  at  Fort  Peck 

156,900 

130,643 

2,276 

1,025 

6,565 

9,365 

7,026 

23,981 

Havre,  Montana 

2,075 

102 

1 

312 

900 

761 

1,973 

lilies  City,  Uontaoa 

1,U1 

201 

350 

400 

190 

1,141 

MONTANA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Retfd 
after 

FY  1958 

10^*7 

CORPS  OF  MGINKERS  (Continued) 

Preliminary  Examination  &  SvnrTOye 

250 

100 

in 

60 

90 

Harlem,  miv  Ri-ver 

76 

5 

•71 

71 

Billings,  Yellowstone  River 

3,389 

1  /.nn 

X,IfUU 

2,194 

1,195 

Forsyth 

265 

265 

Tributaries  of  ItLssouri  Rirer 

1,800 

1,800 

Glasgoir 

17 

17 

Subtotal  -  Corps  of  Engineers 

166,032 

131,132 

2,277 

1.568 

7.835 

10,606 

7  All 

1  Ann 

29,420 

3,203 

DEPARTMEMT  OF  AGRICULTURE 

Program  of  Conservation  &  ImFrovBment 
Ifeasures  for  Grassland  and  Cropland 

107,066 

3,778 

1,995 

J-,  VVP 

^,  *«»P 

3,«|JX 

21,971 

79,322 

Program  for  Forest  and 
Forest  Range  Lands 

169,500 

2,110 

1,165 

3,Xif  / 

0,<t4X 

25,150 

Ul,075 

Program  for  Stabilizing  Ifeasures 
for  Small  Watercourses 

80,A32 

100 

792 

1,210 

1.710 

4,156 

76,276 

Program  in  Aid  of  Irrigation 

47,436 

974 

421 

421 

471 

805 

994 

1.494 

1,866 

6,051 

39,990 

Program  of  Soil  Surveys 
and  Land  Classification 

5,800 

30 

20 

1,115 

4,635 

Program  of  Research 
and  Investigation 

7,695 

165 

99 

186 

403 

530 

868 

830 

3,672 

3,759 

Program  of  Extension  Education 

7,810 

x/o 

XO/ 

642 

7,168 

Rural  Electrification 
(Special  Studies  Only) 

15 

15 

15 

Subtotal  -  Dept.  of  Agriculture 

425,754 

7,057 

3,700 

3,802 

4,969 

8,546 

12,736 

15,329 

17,390 

62,772 

352,225 

DEPARTMENT  OF  THE  INTERIOR 

Bureau  of  Reclamation  -  Region  6 

Canyon  Ferry  ttoit 

29,491 

U,432 

8,906 

4,429 

893 

831 

6,153 

Charley  Creek  Unit 

249 

17 

20 

135 

46 

181 

31 

lONTUIA  35 
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MONTANA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

bSlliliQIQU 

Totol  Cost 

Costs  to 
End  of  FY. 
1951 

IQR?  FY 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 

wOSiS  0  Ti. 

Program 
IQ')'^  -1958 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTWENT  OF  THE  INTERIOR  (Contmuea; 

Bureau  of  Reclamation  —  Region  6  (Cont($ 

Colgate  unit 

449 

45 

15 

190 

115 

5 

30 

24 

UFOw  i/POBK  univ 

151 
x«cx 

500 

742 

22 

10 

10 

8 

1  2Q2 

9fl1 

AOX 

90 

150 

410 

3,490 

7,190 

4,790 

16,120 

rr        wwujLoo   uiA^  w 

AOS 

41 

18 

17 

20 

200 

150 

5 

20 

412 

24 

noUTczm  unx  U 

236 

150 

150 

100 

75 

50 

761 

10  5  SO 

ion 
X7U 

100 

620 

2,040 

l.?OQ 

215 

91 

62 

4,200 

7.273 

11.725 

7.025 

5.730 

10.412 

1  no? 

inn 

2 

2 

898 

XUX,  fi^J 

1  Vll 
X,  JUX 

5,000 

9.150 

6.350 

5.650 

7.300 

15.900 

CO  SQO 

1  ft51 

ZD 

66 

3,000 

11,000 

8.491 

1,312 

31  ft6Q 

15 

385 

250 

3 

ftl 
OX 

swuXv  FXAb  unxx 

2 

* 

1  nan 

Saraff*  Unit 

4  AX 

5 

2 

27 

Xj£^XO 

2n 

45 

250 

750 

85 

6 

60 

1  1Q6 

12<5 

XH  / 

260 

144 

4 

9 

AT  7 
*f  X  r 

X  J  0x0 

1ft2 

XD<C 

50 

275 

850 

95 

7 

60 

1  '^17 
Xf  JJ  / 

03 

Tallnwtall  TInit 

OQ  2on 

X,07.7 

^x 

6,812 

18,160 

26,527 

27.063 

12.620 

4.616 

QC  TOO 

1  31ft 

nlAT"1rR  Vrvf^e  TVf  vi  4^  nn 

77  / 

/n 

150 

250 

202 

20 

20 

Helena-Great  Falls  DIt* 

17,775 

41 

125 

130 

193 

166 

500 

3.300 

A.0?0 

8-309 

Q.300 

Jefferson  Dlflslon 

20,0^6 

277 

1^ 

in 

ISO 

100 

200 

•JOO 

2,000 

i,non 

16,631 

Judith  DlTlslcn 

6.525 

1 

1 

10 

90 

90 

23 

213 

6,310 

Little  Idssouri  Olvision 

7,871 

43 

16 

47 

46 

8 

101 

7,711 

MONTANA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 

Costs  to 
End  of  FY. 
1951 

1952  FY. 

Pi  I  nHc 

Funds  Required  by  Fiscal  Years 

Totol  Est. 

Costs  6  Yr. 

"rogram 
1953-1958 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMEMT  CF  THE  INTERICR  (Cortinued) 

Bureau  of  Reclamation-Region  6  (Contd) 

Lower  Bighorn  Division 

12.059 

25 

25 

200 

200 

200 

163 

763 

11.246 

Marias  Division 

U3.605 

153 

31 

60 

110 

110 

141 

100 

?21 

142.900 

Milk  Division 

13.311 

34 

2 

60 

210 

20Q 

ISO 

3,000 

4,379 

8.896 

Missouri-SoTiris  Division 

10, 8U 

275 

44 

63 

135 

127 

1.018 

958 

13 

2.314 

8.211 

Montana  Pumping  Division 

2,067 

US 

37 

35 

75 

110 

303 

556 

1.442 

390 

)*usselshell  Division 

130 

2 

1 

10 

12 

127 

Powder  Division 

9.160 

250 

SO 

AO 

1  nn 

1  no 

395 

8.435 

Sun-Teton  Division 

19.580 

158 

58 

900 

1.564 

17.800 

Three  Forks  Division 

89,055 

672 

131 

160 

195 

200 

387 

500 

3,550 

4,992 

83,260 

Tongue  Division 

6,767 

100 

136 

88 

85 

85 

6 

27 

40 

331 

6,200 

Transmission  Division 

22,969 

237 

430 

1,490 

767 

1,712 

2,438 

3,191 

3,193 

13.397 

8.905 

Yellowstone  Division 

60,027 

291 

63 

151 

290 

460 

1,067 

763 

1.403 

4.134 

55,539 

Buffalo  Rapids  Proj.  -  1 

2,556 

1,830 

352 

222 

152 

374 

Buffalo  Rapids  Proj.  -  2 

2,082 

1,554 

95 

111 

132 

67 

432 

Fort  Peck  Project 

U.776 

7.364 

1.235 

1  SO 

lay 

959 

5.21s 

Milk  River  Pro.i.  (Fresno) 

2.000 

1.826 

26 

US 

Sun  River  Project 

9,671 

9.517 

a 

40 

51 

22 

113 

Milk  River  Project  -  RiB 

660 

294 

137 

160 

69 

229 

Sun  River  Project  -  RJcB 

36 

13 

16 

7 

7 

Subtotal 

838,524 

/R,q76 

2?, 754 

45 f 159 

64,879 

64.941 

47.529 

50.046 

298.308 

477.095 

MONTANA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THE  TKTERICR  (Continued) 

U.  S.  Geological  Survey- 

Topographic  surveys  and  mapping 

234 

630 

620 

820 

840 

1,100 

1.150 

5.160 

Geologic  and  mineral  resource 
survei'S  and  mannincf 

322 

615 

607 

656 

738 

746 

746 

L,108 

Water  Resources  Investigation 

189 

434 

486 

497 

501 

502 

502 

2,928 

Classification  of  lands 

30 

35 

35 

35 

39 

40 

40 

224 

Supervisicxi  of  mining  and  oil 
and  gas  leases 

58 

59 

65 

68 

70 

75 

75 

412 

Subtotal 

833 

1.773 

1.813 

2.076 

2.188 

2.469 

2.513 

12,832 

Fish  and  Wildlife  Service 

Management  of  fish  and 

Adm.  of  fish  &  earns  laws 

23 

20 

19 

19 

19 

20 

20 

117 

Propagation  &  distrib,  of 

f opd  f  1  .shfts 

68 

129 

205 

205 

205 

205 

205 

3.154 

L'anmial  &  bird  reservations 

78 

83 

35 

90 

100 

105 

110 

573 

Control  of  predatory  animals 

1^029 

433 

284 

192 

190 

191 

2, 3]  9 

Investigations  of  fish  anc' 

Research  on  fish  &  fisheries 

75 

30 

30 

30 

30 

30 

225 

Research  cn  birds  &  mammls 

4 

4 

4 

4 

«; 

5 

27 

Construction! 

Fish  facilities 

194 

619 

6 

625 

Nat.  wildlife  facilities 

23 

25 

133 

143 

116 

lU 

103 

634 

Federal  Aid  in  Wildlife 

414 

185 

li^5 

185 

1,0Q0 

Federal  Aid  to  Sportfishlng 

45 

55 

6C 

60 

60 

60 

60 

355 

Regional  Office  Administration 

33 

41 

42 

42 

45 

- 

46 

261 

4 


MONTANA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Fflature  or  Proiect 

Estimated 
Total  Cost 

Costs  to 
Fnd  of  FY 

1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Recfd 
after 

FY.  1958 

ly  OH 

l90D 

ISO  # 

l90O 

DEPAETVEMT  OF  THE  INTERIOR  (Continued) 

Fish  and  Wildlife  Service  (Continued) 

River-Basin  Studies: 

Cooperation  with  Corps  of  Engi  neers 

9 

3 

1 

D 

o 

7 

/ 

A 

39 

Cooperation  with  Bureau  of  Reel, 

187 

33 

5° 

DX 

ox 

kl 
Otv 

364 

Basin-iYide  Studies 

174 

20 

23 

•^5 

{I 

o 

iy 

/ 

106 

Special  InvestiRations 

10 

Subtotal 

380 

i.ia 

2,334 

1,293 

1  Icy 

.L,04V 

J. ,  U.i  / 

7,839 

Bureau  of  lines 

Fuels 

Coal  (q) 

2 

lo 

Xb 

J.D 

Id 

111 

petroleum  arid  gas 

2 

57 

50 

50 

50 

50 

50 

307 

Minerals  and  netals 

Ferrous  metals 

6 

r 
D 

7 

7 

7 

7 

40 

Nonferrous  metals 

10 

12 

12 

13 

13 

13 

77 

Nonmetallic  minerals 

17 

21 

21 

21 

21 

21 

22 

127 

Control  of  coal  deposit  fires 

10 

10 

10 

10 

10 

10 

60 

Health  and  Safety 

10 

15 

15 

15 

1? 

15 

15 

90 

Adraini.  strati  on 

5 

5 

5 

5 

6 

6 

6 

33 

Subtotal 

50 

142 

135 

137 

138 

14? 

150 

Bureau  of  Land  liana eement 

Management  of  lands  &  Resources: 

Grazine 

100 

145 

137 

125 

3,25 

125 

124 

7S1 

Forestry 

13 

10 

11 

10 

9 

9 

Q 

?8 

i;Or,'TilJ.'.\  39 


MONTANA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  oreoared  bv  MISSOURI    BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

CSTImQIcu 

Total  Cost 

Costs  to 
End  of  FY. 
1951 

isOc  r.  T. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Progronn 

mil's  — mco 

1953  1958 

Funds  Rec^d 
after 
F  Y  1958 

1953 

1954 

1955 

1956 

1957 

1958 

ujSrfl.niW£,N J  ur  IKE  iNiHKJCH  ( Continued; 

Bureau  of  Land  Mamgement  (Continued) 

Resoiirc;e  nevelopmpnt.  *■  RpKiWH  t.a+.l  nn 

Soil  &  Moisture  Cons. 

3,921 

A33 

80 

150 

210 

287 

362 

457 

562 

2,028 

1,330 

Range  Improvement 

42 

106 

116 

116 

116 

116 

116 

686 

620 

r  XFQ  uon uroi 

10 

10 

9 

9 

8 

8 

S4 

Lease  and  Disposal  of  Lands 
anci  rtesouTces 

39 

39 

44 

44 

44 

43 

43 

257 

Land  Classification  and 
Re  sour ee  Inventory 

Resular  Proeram 

8 

12 

12 

i"; 

16 

16 

16 

37 

Scecial  lEB  Proeram 

788 

136 

50 

77 

85 

95 

100 

80 

542 

60 

ibOg  U       A     1  X  V  (^-L  cuU 

277 

450 

453 

467 

552 

654 

2.853 

30 

75 

50 

50 

n 

45 

45 

302 

A<mUJ1X11XO  LiX^dk  bXV  C    OCx  VX  CBo 

19 

31 

31 

31 

31 

30 

30 

184 

OUU  OU  Oeix 

4,709 

1,540 

432 

932 

1.156 

1.321 

1,501 

1,687 

7,832 

2,010 

Ruffian  nf  Trtrli  an  fiffali"^ 

Health.  Eaucation  and  Welfare 

2,923 

3,109 

3.615 

3,357 

3,095 

2,053 

18, IS? 

Resources  VAnapflmfint 

90U 

2.207 

?,32? 

;?,341 

2,357 

 ?,.318 

13.953 

Construction 

422 

1.131 

2.567 

?.511 

2,218 

2,078 

2,015 

13,520 

General  Aditm.  Expense 

290 

342 

342 

342 

342 

342 

342 

2,052 

MT " ~o UI  VtJy   Q£  xriVca  UXK**wxOn5 

y  AO 

(3  i 

123 

93 

76 

30 

322 

409 

3,302 

6,726 

8.^33 

9.885 

8.304 

7.923 

6.733 

48.004 

MONTANA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Totol  Est. 
Costs  6  Yr 
Program 
1953-1958 

Funds  Recfd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THE  INTERIOR  (Continued) 

National  Park  Service 

Activities  with  Program  — 
Bureau  of  Reclamation 

Planning  &  Investigation 

387 

68 

25 

J4 

J2 

30 

194 

100 

Construction 

(923) 

(O/J 

1158; 

(727) 

(196) 

Construction  Planning  and 
Consultant  Services 

144 

9 

72 

17 

22 

25 

22 

117 

27 

Historical  and  Archeological 
Surveys  and  Salvage 

88 

18 

8 

20 

10 

10 

5 

5 

2 

52 

10 

Activities  with  Program  — 
Corps  of  Engineers 

Planning  and  Advisory  Services 

5 

1 

1 

X 

1 

1 

4 

Basin-Wide  Survey 

94 

6 

OQ 

5/1 

rf 
f 

1 

88 

Development  and  Management 

5U 

2 

0 

0 

a 
0 

in 

49 

5 

Development  in  National 
Park  Service  Areas 

7,150 

160 

780 

1,331 

1,092 

1,348 

1,344 

1,095 

6,990 

Smithsonian  Institution 

Activities  with  Program  — 
Bureau  of  Reclamation 

Investigations 

65 

40 

5 

2 

2 

2 

3 

3 

15 

5 

Excavations 

8 

3 

3 

5 

Subtotal 

7,995 

127 

204 

1,433 

1,189 

1,429 

1,427 

1,174 

7,512 

152 

Subtotal  -  Dept.  of  Interior 

851,227 

51,431 

20,110 

38,521 

59,422 

80,555 

79,353 

62.041 

63.330 

383,222 

479,257 

TOTAL  -  STATE  OF  MWTANA 

1,471,682 

190,505 

28,086 

46,867 

15, %9 

103,983 

103,288 

81,846 

86, 3U 

498,067 

863,052 
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NEBRASKA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

End  of  FY. 

IQR 1 
I90  1 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

PiinHc  RpryH 

after 

C  Y  1  Q  RQ 
r.  T.  1  7  O  O 

1953 

1954 

1955 

1956 

1957 

1958 

STATS  OF  NEBnASK& 

Agi'lcul'tural  Prograni 

Extension  Sarrlce 

1  on 

430 

440 

729 

733 

733 

732 

732 

4,uyv 

Ezperlnent  Station 

557 

637 

700 

700 

715 

715 

715 

4,182 

Agriculture  and  Inspection 

197 

197 

197 

197 

197 

197 

197 

1,182 

Arcbeologyj  Anthropology,  etc. 

21 

21 

21 

21 

21 

21 

21 

126 

HlghHays 

475 

475 

Qame,  Fish,  Forestatlon  and  Parks 

900 

900 

900 

900 

900 

900 

900 

5.400 

Oeologlcal  Investigations 

29 

29 

30 

30 

30 

25 

25 

169 

Klater  Adolnlstratlon 

140 

142 

U5 

U5 

150 

150 

150 

882 

Stream  Pollution  Work, 
Sanitation,  etc. 

15 

15 

25 

25 

20 

20 

15 

120 

Subtotal 

2,289 

2.856 

2.747 

2.751 

2,766 

2,760 

2.755 

16.635 

State  Oovernment  Subdivisions 

Municipal  Pollution  Abatement 

50 

1,000 

2.450 

4,000 

6,000 

1.500 

1.500 

16,450 

4.500 

Flood  Control 

2.860 

1.1L2 

50 

128 

620 

500 

400 

100 

50 

1,798 

Watershed  Treataent  Worics  (p) 

97.826 

3 

101 

347 

377 

875 

1.449 

1.911 

5,060 

92.763 

Subtotal 

100.686 

1.112 

103 

1.229 

3,417 

4.877 

7.275 

3,049 

3.461 

23,306 

97.263 

Federal  Qrant-ln-Ald 

Agricultural  Program 

Ertenslon  Service 

535 

535 

667 

671 

671 

671 

671 

3.886 

Experliaent  Station 

230 

300 

300 

310 

310 

310 

1.700 

Higfairays 

475 

475 

Qame,  Fish,  Forestatlon  and  Parks 

400 

400 

400 

400 

400 

400 

400 

2.400 

NEBRASKA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

w03l9  IQ 

End  of  FY. 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

runos  rtecfo 
after 

F.Y.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

STATE  OF  NEBRASKA  (Contd) 

Federal  Grant-ln-Aid  (Contd) 

Stream  Pollution  Work,  Sanitation 

15 

15 

20 

20 

15 

15 

IS 

100 

Subtotal 

1.153 

1.655 

1.387 

1.391 

1.396 

1.396 

1.396 

8.621 

Subtotal  -  State  ox  Nebraska. 

» 

100,080 

1,112 

3,545 

5,740 

7,551 

9,019 

11,437 

7,205 

7,612 

48,564 

97, 263 

rubllc  roifer  rrograin  (bo; 

5,770 

4,246 

12,757 

4,139 

2,700 

2,885 

2,695 

29,422 

rUBLIU  HEALTH  SSKVICSi 

wateir  roiiution  control 

12 

17 

17 

21 

21 

25 

25 

126 

Uosqulto  Control  Investigations 

10 

10 

20 

20 

20 

20 

20 

110 

Subtotal  -  Public  Health  Service 

22 

27 

37 

a 

a 

45 

45 

236 

FEDERAL  PiwiSK  COUuISSlON 

RlTsr  Basin  Surveys 

11 

11 

12 

23 

15 

17 

17 

85 

Power  Requirenents  and  Supply  Studies 

8 

8 

10 

11 

12 

12 

12 

65 

Licensed  Project  Work 

4 

4 

5 

5 

5 

6 

6 

31 

Subtotal  -  Federal  Power  Conm. 

23 

23 

27 

29 

32 

35 

35 

181 

Coast  and  Geodetic  Sonrey 

81 

158 

100 

66 

U 

20 

10 

100 

310 

Weather  Bureau 

Flood  Forecasting  and  Water 
Supply  Forecasting  Service 

27 

28 

35 

40 

45 

50 

55 

58 

283 

Hydrocllmatlc  Network 

11 

12 

22 

28 

34 

40 

45 

42 

211 

Basic  Data 

Procesaing  and  Analysis 

7 

7 

20 

27 

27 

27 

27 

14 

U2 
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NEBRASKA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

reaiure  or  rroject 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 

r.nets  A  Yr 
wU9  law   1 1. 

Program 
1953-1958 

Funds  Recfd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPAHTMENT  OF  COULERCE  (Continued) 

Weather  Bureau  (Continued) 

Supporting  Services 

6 

6 

30 

40 

42 

42 

42 

42 

238 

Inland  Tlaterways  Corporation 
(See  under  Missouri) 

Economic  Infarmation, 
Studies  and  Surveys 

4-72 

322 

280 

426 

426 

275 

245 

250 

1,902 

Subtotal  -  Dept.  of  Commerce 

604 

533 

1*01 

b<c7 

500 

454 

424 

5O0 

3,086 

CORPS  OF  ENGINEERS 

Indianola 

68 

68 

Platte  RiTOr  at  Schuyler 

75 

75 

Omaha,  Nebraska 

6,760 

5,731 

U 

1,015 

Bartley,  Nebraska 

137 

71 

55 

11 

U 

Pierce,  Nebraska 

191 

11 

180 

191 

Waterloo,  Nebraska 

96 

7 

89 

96 

West  Point,  Nebraska 

Ul 

11 

130 

141 

Preliminary  Exam,  and  Surveys 

1,200 

650 

150 

125 

125 

400 

150 

Battle  Creek,  Nebraska 

312 

10 

10 

292 

3L2 

Giles  Creek,  Nebraska 

A55 

15  . 

15 

425 

455 

Harlan  County  Reservoir 

-46,730 

36,796 

9,470 

325 

54 

85 

464 

Norfolk,  Nebraska 

75 

1  inn 

•7nQ 

2,434 

Missouri  River,  Kensler's  Bend 
to  Sioux  City.  Iowa 

10,005 

2,846 

941 

2,500 

2,000 

1,000 

718 

6,218 

Missouri  River  Agricultural  Levees 

16,800 

3,560 

665 

1,000 

2,000 

3,000 

4,000 

2,000 

575 

12,575 

Gavins  Point 

61,174 

565 

4,104 

11,000 

19,000 

19,000 

7,505 

56,505 

NEBRASKA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Totol  Cost 

OOSTS  TO 

End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

runas  Keqo 
after 

F.Y.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

CORPS  OF  ENGINEERS  (Contd) 

I.'issoiiri  River,  Sio-ux  City 
to  Kansas  Citv 

179.068 

100,683 

5,873 

13.000 

10.000 

10.000 

10.000 

11.000 

11.000 

65.000 

7.512 

Kansas  Basin 

630 

630 

Trtbutciries  of  the  Ivdssouri  River 

69,309 

69,309 

Hed  ftiX-Low  Kes6rvoir 

IJ.,075 

Subtotal  —  Corps  of  Engineers 

40d,ooO 

151,045 

17, 122 

19,615 

34,653 

36,027 

26,709 

20,223 

11,575 

148,802 

89,691 

DEPARTKENT  OF  AGRICULTURE 

Prog,  of  Conservation  &  Improvement 
Measures  for  Grassland  and  Crooland 

190,341 

10,647 

5,597 

5,997 

6,797 

7,404 

8,092 

8,760 

9,655 

46,705 

127,192 

Program  for  Forest  and 
Forest  Range  Lands 

loo 

133 

353 

75C 

961 

1,139 

1,259 

4,595 

Program  for  Stabilizing  ifeasures 
for  Small  Watercourses 

279,502 

81 

90 

290 

990 

1,077 

2,500 

4,U0 

5,460 

14,45  / 

rj^ugx^cun  xn  Axa  ox  xx  i  xga  uxon 

PJ.,J.X3 

Ooo 

2U 

264 

505 

715 

1,470 

2,295 

4(+,  fjyj 

Program  to  laprove  Drainage 
on  Agriculture  Lands 

4,  oil 

IDO 

74 

74 

74 

10£ 

194 

276 

347 

1,073 

3,298 

Program  of  Soil  Surveys  and 
Land  Classification 

2,270 

73 

41 

62 

90 

90 

100 

100 

100 

542 

1,614 

Program  of  Research  sind 
Investigation 

174 

82 

249 

501 

554 

943 

751 

729 

<C,00  / 

PT*OPTani  Cif  T'Vtftn'^i  on  Prliira+i  nn 

9,012 

40 

85 

106 

179 

209 

257 

876 

8,136 

Supporting  Credit  Program 
(Administrative  only) 

Rural  Electrification 
(Special  Studies  only) 

25 

25 

25 

Subtotal  -  Dept.  of  Agriculture 

577,282 

12,095 

6,251 

7.134 

9.154 

10.594 

13,684 

16,845 

20,102 

77,513 

481,423 
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NEBRASKA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


■ 

Feature  or  Project 

Estimated 
Total  Cost 

End  of  FY. 

1931 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

after 

r  V  1 Q  CO 
r.  T.  1 3  O  0 

1953 

1954 

1955 

1956 

1957 

1958 

Bureau  of  Reclamation  -  Region  7 

Bostwick  (also  Kansas) 

7,569 

3,758 

5,151 

5,835 

5,882 

5,504 

4,789 

3,699 

30,860 

5,847 

Frenchman  —  Cambridge 

O,  fUO 

4,309 

2,542 

2,108 

3,709 

4,948 

2,635 

20,251 

2,903 

North  Platte  Project  (also  Wyoming) 

on  inn 

615 

600 

650 

600 

609 

600 

3.674 

3,215 

1,080 

1,960 

1,490 

20 

162 

1,670 

6,382 

3,961 

Mirage  Flats  Project 

J,UocJ 

Ainsworth  Unit 

X5,UUU 

75 

300 

2,000 

5,000 

6,000 

1,625 

V arweii  unit 

on  / 
2V,D54 

924 

/  /  o 

432 

463 

2,000 

5,000 

10,000 

5,000 

Op  CQK 
OTP 

DCOT^ia  unxXf 

170 

200 

1,000 

800 

273 

2  ZZ.3 

150 

200 

200 

200 

1,100 

900 

2,600 

115 

iAmer  «  or vn  ijoup  Lfm x 

if  /  jXlfO 

200 

350 

309 

500 

1,530 

44.25Q 

75 

450 

3,000 

6,000 

mroan  unit 

8,700 

2U, 

300 

300 

olA 

/,  000 

Albion  Unit 

1/  2QA 

riAHaT  Ra  nS  H  c  T~H  vi  rtn 

AO,  ^JJ. 

rinl  nmhnfl  Tl"i  «H 
A  milium        vxo  Xwii 

• 

Q5  A'^fl 

Elkhorn  Division 

29,131 

29,131 

laadle  Loup  Divxsion 

11,  U5 

11,645 

North  Platte  -  Kearney  Division 

54,396 

54,390 

c  Act 

Tri-County  Division 

59,996 

59,996 

NEBRASKA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Tntnl  Pet 

Costs  6  Yr. 
Prnnram 

1953-1958 

Funds  Retfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTLENT  OF  THE  INTERIOR  (Continued) 

Bureau  of  Reclamation  -  Region  7(Cbntd) 

Upper  Niobrara  Division 

2,700 

2,700 

Valentine  Division 

17,286 

17,286 

Subtotal 

607,695 

67,468 

13,526 

11,662 

12,270 

14,955 

22,006 

32,208 

24,232 

117,333 

409,368 

U.  S.  Geological  Survey 

Topographic  Surveys  and  Lapping 

400 

700 

700 

700 

700 

600 

600 

4,000 

Geologic  and  Mineral 
Resource  Surveys  and  L^DDinc 

40 

76 

75 

82 

92 

93 

93 

511 

y^ater  Resources  Investigations 

284 

657 

733 

754 

768 

785 

780 

4,477 

Classification  of  Lands 

1 

2 

2 

Supervision  of  IviLning 
and  Oil  and  Gas  Leases 

3 

5 

5 

5 

5 

7 

7 

34 

Subtotal 

728 

1,4^0 

1,513 

1,541 

1,565 

1,485 

1,480 

9,024 

Fish  and  Ti'ildlif  e  Service 

i.'anagement  of  Fish  and 
Wildlife  Resources 

Adm,  of  Fish  and  Game  Laws 

19 

18 

28 

23 

25 

31 

25 

150 

iTopagation 

and  Distribution  of  Food  Fishes 

27 

40 

60 

60 

65 

60 

60 

345 

■'a-mnial  and  Bird  Reservations 

68 

94 

107 

107 

107 

107 

107 

629 

Control  of  Predatory 
Animals  and  Injurious  Rodents 

13 

29 

24 

24 

18 

17 

15 

127 

Investigations  of 

Fish  and  Wildlife  Resources 

Research  on  Fish  and  Fisheries 

20 

20 

12 

12 

13 

13 

90 

Construction 

Fish  Facilities 

33 

200 

180 

100 

50 

25 

20 

575 

Nat.  Vttldlife  Facilities 

11 

26 

26 

16 

16 

16 

111 

Federal  Aid  in  TTildllfe  Restoration 

247 

247 

247 

247 

248 

248 

248 

1,485 
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NEBRASKA 

CIY   VFAD   Dt3nr^RAM    Pr»D    MICQOIIPI    RI\/PR    RACIM    nrannraA  hu    MIQQOIIRI     RAQIW    1 MTPR  —  A(5F Nir*. Y  P.HMMITTFF 

olA  T  n.Mr\  rrxuvarx AlVi  rUr\  mioouurvi  rvivcn  DMoiiM   preparea  oy   iviioD(jur\i    cjmoiim       i         mvjcimwi   uwivimi  i  i  t.t. 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 

1  70  1 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953  1958 

Funds  Re(Jd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTLENT  OF  THE  INTERIOR  (Contd^ 

Fish  and  iVildlxfe  Servxce  ^Contu; 

Federal  Aid  to  Sportfishing 

51 

50 

51 

51 

51 

51 

51 

305 

Regional  Office  AdinLnis'tra'tion 

0 

6 

6 

6 

7 

7 

7 

rtiver  oasxn  oX'UQxes 

Cooperation  with 
Corps  of  Engineers 

31 

20 

20 

20 

19 

21 

18 

lis 

Cooperation  -with 
Bureau  of  Reclamation 

179 

68 

6^ 

68 

69 

68 

71 

66 

406 

?j 

17 

23 

35 

36 

25 

30 

XOD 

special  Investigations 

20 

Subtotal 

816 

860 

780 

722 

692 

676 

Bureau  of  tlines 

Fuels 

Coal  (q.) 

10 

10 

10 

10 

10 

50 

15 

U 

10 

10 

10 

10 

69 

iiniierais  ana  Mexaxs 

Nonmetallic  Minerals 

5 

5 

5 

5 

5 

5 

JO 

Mineral  Research,  Unclassified 

3 

3 

5 

5 

6 

6 

6 

Health  and  Safetv 

5 

5 

5 

5 

5 

5 

•50 

Adsiinistration 

1 

3 

3 

3 

3 

3 

3 

xo 

Subtotal 

O 

a 

^2 

38 

39 

39 

29 

NEBRASKA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Recfd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMT  OF  THE  INTERIOR  (Contd) 

Bureau  of  Land  Management 

ffenagemsnt  of  Lands  and  Resources 

Grazing 

1 

1 

1 

Lease  and  Disposal 

of  Lands  and  Resources 

3 

3 

3 

3 

3 

2 

2 

16 

Land  Classification 
and  Resource  Inventory- 

Regular  Program 

1 

5 

5 

3 

2 

2 

1 

18 

Special  lEB  Prograun 

13 

13 

Cadastral  Svirveys 

Regular  Program 

2 

1 

1 

1 

1 

1 

1 

6 

Special  liSRB  Program 

115 

62 

Li5 

150 

70 

85 

100 

100 

650 

Administrative  Services 

1 

2 

2 

1 

1 

1 

1 

8 

Subtotal 

13 

128 

70 

157 

161 

78 

92 

106 

105 

699 

Bureau  of  Indian  Affairs 

Health,  Education  and  Welfare 

23i4 

350 

338 

356 

356 

376 

376 

2.152 

Resources  l&nagement 

59 

112 

lU 

106 

106 

106 

106 

650 

Construction 

16 

52 

67 

89 

123 

86 

92 

509 

General  Adnin.  Expense 

19 

21 

22 

22 

22 

22 

22 

131 

MRS  -  Survey  and  Investigations 

1 

10 

10 

Subtotal 

1 

328 

535 

5a 

573 

617 

590 

596 

3.452 
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NEBRASKA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

bSTimaiea 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

170c  r.T. 

Funds 

Funds  Required  by  Fiscal  Yeors 

Total  Est. 

OOSTS  D  Tr. 

Program 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMEMT  OF  THE  INTERIOn  (^ContinxBa; 

Kfl'f^  nital    Pni*lr              f*  a 

Acti-vlties  with  Program  — 
Bureau  of  Reclazoation 

Planning  and  Inveatigation 

452 

126 

31 

40 

30 

30 

40 

40 

40 

220 

75 

Construction    ( r ) 

(2,079) 

(83 

1  (105) 

(25: 

(U8] 

(22) 

(22) 

(160) 

(340) 

(717 

(1,174) 

Construction  Planning 
and  Consultant  Services 

211 

3 

20 

2 

2 

21 

43 

91 

120 

Hiatorical  and 

ArcbeoloeicEkL  Surveys  and  Salvaee 

62 

12 

5 

10 

10 

5 

5 

3 

2 

35 

10 

Activities  with  Program  — 
Corps  of  Engineers 

Planning  &  Advisory  Services 

8 

1 

1 

1 

1 

2 

1 

1 

7 

Historical  and 

Archeological  Surveys  and  Salvage 

13 

10 

3 

Basin-Wide  Survey 

101 

1 

10 

19 

23 

24 

9 

7 

8 

90 

BevBlopment  and  Uanagement 

397 

16 

17 

16 

39 

34 

136 

261 

Cevelopment  in 

National  Park  Service  Areas 

1,682 

154 

1,174 

68 

52 

96 

89 

1  633 

Smithsonian  Institution 

Activities  with  Program  — • 
Bureau  of  Reclamation 

Investigations 

49 

36 

6 

2 

2 

5 

Excavations 

26 

3 

3 

3 

3 

2 

2 

16 

10 

Activities  with  Program  — 
Corps  of  Engineers 

Invostigations 

8 

8 

Subtotal 

3.009 

1<94 

104 

246 

1,277 

150 

129 

209 

219 

Subtotal  -  Dept.  of  Interior 

610,717 

63,125 

15,349 

14,897 

16,664 

18,115 

25,170 

35,329 

27,337 

137,512 

409,849 

TOTAL  -  STATE  OF  NEBRASKA 

(c) 

1.695.345 

232,981 

42,845 

47,923 

68,713 

74,413 

77,527 

80,106 

67,212 

a5,894 

1,078,226 

NORTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Rec^d 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

r  1958 

STATE  OF  NOKTH  MKOTA  (a) 

Agricult\iral  Experiment  Stations 

1,009 

507 

507 

600 

600 

700 

700 

700 

3,807 

Agricultural  Extension  Work 

357 

290 

235 

205 

205 

205 

205 

205 

1,260 

Highvrays 

1,750 

1,000 

1,800 

1,350 

650 

500 

500 

500 

5,300 

Game  and  Fish 

698 

416 

416 

416 

416 

416 

416 

416 

2,496 

■Water  Conimission 

1,165 

290 

290 

295 

295 

300 

300 

300 

1,780 

Soil  Conservation 

37 

20 

20 

25 

25 

25 

30 

30 

155 

Agriciilture  and  Labor 

354 

99 

99 

99 

99 

100 

100 

120 

617 

Public  Health 

35 

35 

35 

38 

42 

47 

50 

50 

262 

Research  Foundation 

48 

19 

19 

19 

19 

19 

19 

19 

114 

Recreational  and  Parks 

75 

36 

50 

60 

75 

75 

75 

75 

410 

Subtotal 

^1,528 

2,712 

3,471 

3,107 

2,426 

2,387 

2.395 

2,415 

16.201 

Federal  Grant-in-Aid 

Agricultural  Experiment  Stations 

383 

100 

100 

100 

100 

100 

100 

100 

600 

Public  Health 

85 

36 

36 

40 

44 

48 

50 

50 

268 

Subtotal 

468 

136 

136 

L40 

144 

U8 

150 

150 

868 

Local  Subdivision  Funds 

lAjnicipal  Sewage  Treatment 

100 

250 

250 

1,000 

200 

200 

200 

2.100 

Flood  Control 

155 

60 

33 

62 

TVatershed  Treatment  Ytorks  (p) 

31,670 

17 

85 

313 

476 

672 

1,563 

30,107 

Subtotal 

31,825 

60 

133 

250 

267 

1,085 

513 

676 

872 

3.663 

30.169 

SubtotsQ.  -  North  Dakota 

31,825 

6,056 

3,081 

3,857 

3,5U 

3,655 

3,048 

3,221 

3,437 

20,732 

30.169 
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NORTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Recfd 
otter 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

PUBLIC  HBIITH-SBRVICE 

Mosquito  Control  Inrestlgatlona 

15 

15 

15 

15 

15 

15 

15 

90 

Water  Pollution  Control 

11 

8 

8 

10 

10 

13 

13 

62 

Subtotal  -  Public  Health  Serylee 

26 

23 

23 

25 

25 

2e 

152 

FEDERAL  POITBt  COMHISSION 

Hirer  Basin  SurreTS 

8 

8 

9 

10 

13 

13 

65 

Power  Requirenents  and  Supply  Studies 

7 

7 

7 

9 

9 

10 

52 

licensed  Project  Work 

3 

3 

A 

4 

5 

5 

25 

Subtotal  -  Federal  Power  Cogn. 

18 

18 

20 

23 

25 

28 

28 

142 

DEPARTHENT  CfF  COUIERCE 

Coast  and  Geodetic  Survey 

25 

33 

134 

200 

212 

116 

110 

30 

802 

Weather  Bureau 

Flood  Forecasting  and  Hater 
Supply  Forecasting  Service 

9 

10 

20 

30 

35 

38 

36 

35 

194 

Rydrocliaatic  Network 

5 

6 

10 

12 

14 

16 

18 

Jo 

86 

Basic  Data  Processing  and  Analysis 

2 

2 

7 

10 

10 

10 

10 

5 

52 

Supporting  Services 

2 

2 

10 

18 

18 

18 

18 

18 

100 

Inland  ICtterways  Corporation 
(See  under  Ifissouri) 

Econondc  Inforaation,  Studies  &  Surreys 

65 

44 

38 

59 

59 

38 

34 

34 

262 

Subtotal  -  Dept.  of  Comerce 

108 

97 

1.496 

NORTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 

Program 
1953-1958 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

CORPS  OF  ENGTNKER5? 

Marmarth,  Little  Ifo,  River 

19 

Beulah 

130 

8 

Hazen 

57 

6 

51 

Garrison  Reservoir 

293,595 

99,172 

46,077 

42,967 

43,450 

36,850 

16,?79 

8,800 

U8,346 

Preliminary  Exam.  &  Suttsts 

400 

150 

30 

20 

50 

200 

Mandan 

552 

435 

117 

Tributaries  of  Ifissouri  River 

16,000 

40 

15,960 

Siibtotal 

310,753 

99,811 

46,194 

42,997 

43,470 

36,850 

16,279 

8,800 

TAR  "iOfi 

DEPARTMENT  OF  AGRICULTURE 

Program  of  Conservation  &  In^srovement 

2.833 

2,833 

4,797 

6,575 

7,118 

7,846 

32.252 

114-033 

Program  for  Forest  & 
Forest  Range  Lands 

30,521 

33 

27 

27 

77 

696 

907 

1.085 

1,206 

3,998 

26.463 

Program  for  Stabilizing  Measures 
for  Small  Watercourses 

ii0,2l6 

50 

U7 

396 

605 

855 

2,053 

38,163 

Program  in  Aid  of  Irrigation 

24,107 

160 

116 

116 

166 

267 

2SL 

318 

353 

1,501 

22,330 

Program  of  Soil  Surveys  and 
Land  oxass  111c avion 

5,470 

59 

27 

68 

UO 

190 

250 

250 

250 

1,14.8 

4,236 

Program  of 

Research  and  Investigation 

6,157 

232 

121 

172 

364 

589 

672 

645 

655 

3,097 

2,707 

Program  of  Bbrtension  Education 

6,007 

20 

106 

119 

339 

172 

556 

5,451 

Hurai  Klectrification 
^opeciai  owdies  umyj 

20 

« 

ao 

20 

Subtotal 

267,150 

6,018 

3,124 

3,236 

3,900 

6,792 

9,200 

10,160 

11,337 

44,625 

2X3,383 

NORTH  DAKOTA  53 
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NORTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


reuTure  or  nrojcc i 

Estimated 
Totol  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscol  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Retfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THE  INTERICR 

Bureau  of  Reclamation  -  Region  6 

Cannonball  Unit 

12.612 

597 

40 

180 

1,645 

3.350 

3.360 

2./M. 

837 

11,816 

159 

CartTOiEht  Unit 

277 

116 

135 

26 

26 

Crosby-ltohall  Unit 

265.953 

1.853 

905 

650 

600 

600 

700 

4.000 

15,000 

21.550 

Devils  Lake  Unit 

21.023 

84 

71 

125 

50 

200 

1,500 

5,000 

6,925 

13,9A3 

Dickinson  Unit 

1,655 

1,311 

39 

91 

139 

75 

305 

Fort  Clark  Unit 

601 

101 

425 

58 

58 

17 

Hancock  Flats  Unit 

1,U6 

10 

9 

4 

4 

1.423 

Heart  Butte  Unit 

5,728 

3,868 

350 

720 

511 

215 

64 

1.510 

Jamestown  Unit 

10,690 

246 

151 

1,000 

2,060 

2,000 

1.116 

6.176 

4,117 

Painted  Woods  Unit 

1,149 

85 

20 

17 

415 

559 

991 

53 

Square  Butte  Unit 

395 

3 

5 

10 

10 

377 

Cannonball  Division 

4.888 

39 

30 

13 

lie 

100 

150 

1,500 

2.000 

3.881 

938 

Garrison  Division 

19,898 

167 

134 

166 

160 

100 

70 

50 

25 

571 

19.026 

Qrand  Division  (See  South  Dakota) 

Knife  Division 

11,765 

46 

12 

35 

45 

17 

150 

i?o 

1.000 

1,397 

10,310 

Mssouri-Souris  Division 

17,483 

293 

44 

63 

35 

27 

168 

160 

160 

613 

16.533 

North  Dakota  Pump.  Div, 

12,857 

121 

20 

31 

125 

116 

1,070 

2.065 

1.706 

5.113 

7.603 

Transmission  Division 

77,922 

12,911 

2,942 

4,630 

9,910 

6.330 

7.000 

10,575 

6,340 

44,785 

17.284 

Buford-Trenton  Project 

620 

612 

8 

Subtotal 

466,962 

22.463 

5,340 

7,819 

15,813 

13,539 

14.048 

22.444 

32.068 

105,731 

333.A28 

NORTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

.  

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

lOTOI  tST. 

Costs  6  Yr. 
1953-1958 

Funds  Re<f6 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THE  INTERIOR  (Contd) 

U.  S.  Geological  Survey 

Topographic  Surreys  and  Mapping 

250 

ioo 

400 

300 

315 

330 

345 

2,090 

Geologic  and  Mineral 
Resource  Stirveys  and  Ifapping 

113 

216 

213 

230 

259 

262 

262 

1,442 

Water  Reaoiur-ces  Investigations 

98 

226 

254 

259 

259 

261 

258 

1,517 

Classification  of  Lands 

5 

4 

4 

12 

Supervision  of  Mining,  Oil  &  Gas  Leases 

5 

5 

5 

5 

5 

6 

5 

31 

Subtotal 

851 

ff76 

798 

838 

859 

870 

5,092 

Fish  &  Wildlife  Service 

Wildlife  Resources 

Adm.  of  Fish  and  Game  Laws 

19 

19 

30 

25 

27 

33 

28 

162 

Propagation  and 
Distribution  of  Food  Fishes 

U 

15 

16 

17 

18 

20 

30 

116 

Ifeumoal  &  Bird  Reservations 

273 

156 

183 

209 

209 

208 

208 

1,173 

Control  of  Predatory  Animals 
and  Injurious  Rodents 

U 

22 

19 

19 

16 

16 

15 

107 

Investigations  of 

Fish  and  Wildlife  Resources 

Research  on  Fish  and  Fisheries 

40 

37 

23 

23 

22 

22 

167 

Construction 

risn  laciiitxes 

100 

75 

75 

10 

10 

270 

Nat,  Wildlife  Facilities 

U 

120 

52 

79 

79 

52 

53 

435 

Feaeral  Aid  in  Wildlife  Restoration 

186 

186 

187 

187 

186 

186 

186 

1,118 

Federal  Aid  to  Sportf ishlng 

30 

30 

30 

30 

30 

31 

31 

182 

Regional  Office  Administration 

5 

6 

6 

6 

6 

6 

6 

36 

NORTH  DAKOTA  55 
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NORTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Rec^d 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTIEI-IT  OF  THE  INTERIOR  (Contd) 

Fish  &  Wildlife  Service  (Contd) 

River  Basin  Studies 

Cooperation  with  Corps  of  Engineers 

52 

11 

16 

17 

16 

16 

17 

16 

98 

Cooperation  with  Bur.  of  Reclamation 

U5 

35 

38 

40 

40 

40 

42 

40 

240 

Cooperation  with 

U,  S.  Dept.  of  Agriculture 

3 

3 

3 

3 

2 

3 

2 

16 

Basin-Wide  Studies 

57 

10 

24 

24 

12 

22 

9 

18 

109 

Subtotal 

254 

6U 

675 

744 

7a 

749 

655 

665 

4,229 

Bureau  of  Mines 

Fuels 

Coal  (q) 

180 

310 

310 

310 

330 

340 

350 

1.950 

Petroleum  and  Gas 

5 

5 

19 

20 

20 

20 

89 

ItLnerals  and  Metals 

Nonmetallic  Minerals 

2 

6 

6 

6 

6 

6 

6 

36 

ia.n3ral  Research,  Unclassified 

7 

7 

9 

9 

11 

11 

11 

58 

Control  of  Coal  Deposit  Fires 

15 

20 

15 

15 

15 

15 

15 

95 

Health  and  Safety 

6 

10 

11 

11 

12 

12 

12 

68 

Administration 

9 

10 

11 

11 

11 

12 

12 

67 

Subtotal 

219 

368 

367 

381 

405 

416 

426 

2,363 

Bureau  of  Land  Managermnt 

ISanagement  of  Lands  and  Resources 

Grazing 

1 

1 

1 

1 

1 

1 

1 

6 

NORTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
ina  OT  r.  T. 
1951 

1952  FY 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Re(fd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THE  INTERIOR  (Contd) 

Bureau  of  Land  Ifenagement  (Contd) 

Resource  Development 
and  Rehabilitation 

Soil  and  Moisture  Conservation 

31 

7 

7 

7 

5 

5 

24 

Range  Improvement 

1 

1 

5 

5 

5 

5 

5 

26 

10 

Lease  and  Disposal 

of  Lands  and  Resoiirces 

7 

7 

7 

7 

7 

6 

6 

40 

Land  Classification 
and  Resowrce  Inventorv 

Regular  Program 

3 

6 

6 

4 

3 

3 

2 

24 

Special  URB  Program 

33 

20 

4 

6 

3 

9 

Cadastral  Surveys 

Regular  Program 

2 

7 

7 

U 

U 

1 

1 

44 

Special  MRB  Program 

704 

15 

10 

21 

20 

45 

73 

73 

242 

Administrative  Services 

3 

4 

4 

4 

4 

2 

2 

20 

Subtotal 

U 

724 

43 

49 

61 

60 

84 

91 

90 

435 

10 

Bureau  of  Indian  Affairs 

Health,  Education  and  Welfare 

1,593 

2,030 

2,067 

2,117 

2,117 

2,167 

2,167 

12,665 

Resources  li&nagement 

261 

827 

1,111 

1,040 

1,207 

1,205 

1, 205 

6,595 

Construction 

859 

4,113 

1,157 

1,026 

859 

707 

609 

8,471 

General  Admn.  Expense 

63 

79 

83 

83 

83 

83 

83 

494 

MRB  Survey  and  Investigations 

398 

67 

62 

12 

13 

87 

Subtotal 

398 

2,843 

7,111 

4,430 

4.279 

4.266 

i.l62 

4,064 

28,312 

NORTH  DAKOTA  57 
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NORTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Total  Cost 

Costs  to 
End  of  FY. 
1951 

1 9 It  1  • 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
(/Osts  D  Yr. 
Program 

Funds  Rec^d 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPART3JENT  OF  THE  INTEIilOR  (Continued  ) 

National  Park  Service 

Activities  with  Program  — 

Planning  and  Investigation 

194 

46 

12 

16 

16 

20 

20 

12 

12 

96 

40 

Construction  (r) 

(653) 

(13) 

(3) 

(80} 

(44) 

(77) 

(13) 

(214) 

(423) 

Construction  Planning  and 

85 

10 

6 

10 

2 

28 

57 

Historical  &  Archeological 

OUi  Vcjr  O    txllKl    OclJ. VcLgc? 

9 

10 

10 

10 

5 

5 

2 

Activities  with  Program  — 
C  or  t)S  of  En  pi  n  epi*  s 

Plamning  &  Advisory  Services 

8 

3 

1 

1 

1 

1 

1 

5 

Historical  &  Archeological 

297 

19 

26 

40 

40 

40 

35 

30 

27 

212 

40 

Basin-Tade 
Survey 

27 

1 

1 

3 

8 

6 

5 

2 

1 

Development  and  t^Ianagement 

29 

1 

2 

1 

2 

4 

3 

1 

13 

15 

Development  in 

National  Park  Service  Areas 

752 

13 

42 

122 

301 

94 

93 

87 

739 

Smithsonian  Institution 

Activities  with  Program  — 
bureau  oi  ne  cxaniaxd.  on 

Investigations 

a 

16 

3 

5 

3 

3 

2 

2 

2 

17 

5 

Bxcavations 

5 

5 

5 

Activities  with  Program — 
Carta  of  Engineers 

Investigations 

79 

46 

10 

8 

3 

3 

2 

2 

28 

5 

Excavations 

256 

31 

40 

40 

35 

35 

30 

30 

210 

Subtotal 

1,838 

140 

91 

184 

255 

431 

206 

180 

164 

1,420 

187 

Subtotal  -  Dept.  of  Interior 

^8,865 

23,979 

9,621 

17,057 

22,546 

20,229 

20,596 

28,807 

38,347 

147,582 

333,625 

TOTAL  -  STATE  OF  NORTH  DAKOTA 

1,078,493 

135,972 

62,161 

67,407 

73,802 

67,922 

49,409 

51,240 

53,315 

363,125 

593,529 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER 


SOUTH  DAKOTA 

BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Tntnl  Pet 

Costs  6  Yr 
Proa  rnm 

1953-1958 

Funds  Recfd 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

STATE  OF  SOOTH  DAKOTA 

Agricultural  Program 

Research  (Exp.  Stations) 

653 

653 

695 

695 

767 

767 

789 

4.366 

Extension  Service 

308 

308 

321 

337 

347 

360 

370 

2.043 

State-Wide  Services 

66 

66 

78 

78 

87 

87 

92 

483 

Highways 

303 

39 

88 

176 

176 

Game,  Fish,  Forest  &•  Parks 

3,300 

1,500 

380 

840 

940 

940 

940 

940 

940 

Qeological  Investigations 

75 

80 

80 

80 

80 

80 

80 

480 

Administration,  Land  &  TTater  Resources 

a 

U9 

51 

55 

do 

65 

65 

345 

Public  Health,  Sanitation  &  Polluticn 

27 

33 

38 

39 

46 

48 

50 

254 

Studies  &  Investigations 

32 

35 

30 

26 

26 

26 

26 

169 

Subtotal 

3,603 

1,539 

2,176 

2,240 

2,233 

2,250 

2,353 

2,373 

2,212 

13.861 

State  Government  Subdivisions 

Relocation  County  Roads 

10 

10 

10 

Municipal  Pollution  Abatement 

5,055 

1,055 

1,070 

216 

216 

216 

216 

216 

2.150 

1.369 

Flood  Control 

5,138 

138 

5.000 

Watershed  Treatment  Works  (p) 

31,670 

17 

85 

313 

476 

672 

1.563 

30.107 

S\ib  total 

a,873 

1.193 

^81 

1,080 

233 

301 

529 

692 

888 

3.723 

36,476 

Federal  Grant-in-Aid 

ExtensiCTi  Service 

AOS 

406 

406 

406 

432 

432 

A62 

Ebqperiment  Stations 

212 

212 

213 

213 

213 

215 

215 

1,281 

Hi^waya 

386 

50 

112 

224 

224 

Game,  Fish  &  Parks  (Pittman-Robertoon) 

180 

180 

180 

180 

180 

180 

180 

1.080 

60 


SOUTH  DAKOTA 

CIV    VCAD    DDDPDAM    COQ    lUIICCm  IDI    DIV/PD    DACIM    nrannraA  Ku    MICQrtllRI     RACIN    IMTPR  —  A^PMf.Y  PHMMITTPP 

oiA  1 1  An  rnuoKAM  run  iviioouurii  riivtn  oAoiiN  preparea  oy  iviioouurvi   daoin  iin  i  tn    aocinut  l>uiviivii  i  icq 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 

IQi^l 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 

■  AC'S   C 

1953-1958 

Funds  Recfd 
after 

FY  IQ^iS 

1953 

1954 

1955 

1956 

1957 

1958 

STATE  OP  SOITK  DAKOTA   f f!oi+.i  niipd  > 

FedQi*al  Grant-in— Aid  (Continued) 

Public  Health  A-  Sarltptim 

23 

27 

30 

38 

U 

46 

<cUo 

Subtotal 

.7  BO 

•JO 

1,045 

826 

829 

863 

871 

903 

5,337 

OUUMjT<clX    —    OXeLbe    OJ     LiOuun  JJ&KOLa 

•if  !o<. 

3,59u 

4,365 

3,292 

3,380 

3,745 

3,936 

4,003 

22,721 

36.475 

PUBLIC  KS^ILTH  SERVICE 

V/ater  Pollution  Control 

If, 

lA 

U 

17 

17 

20 

20 

102 

Mosquito  Control  Investigations 

T  n 
iU 

10 

10 

15 

15 

15 

15 

oU 

ouDuo x>ax  —  xTiDi ic  iieaxLn  oervxc e 

2A 

24 

32 

32 

35 

35 

i"  EDERAL  PUWiH  CUIJIJI S5I0N 

River  Basin  Surveys 

10 

10 

11 

12 

13 

15 

15 

lb 

Power  Requirements  and  Supply  Studies 

7 

7 

8 

9 

10 

11 

11 

56 

Licensed  Project  Work 

4^ 

4 

4 

4 

5 

5 

26 

Subtotal  -  Federal  Power  Comm. 

21 

21 

23 

25 

27 

31 

31 

158 

DEPARTMENT  OF  COflERCE 

Coast  and  Geodetic  Survey 

93 

187 

160 

54 

50 

65 

120 

20 

469 

iTcauner  xjureau 

Flood  forecasting  service 

12 

12 

32 

40 

45 

?o 

46 

45 

Hydroclimatic  network 

10 

10 

17 

21 

26 

30 

34 

31 

159 

Basic  data  processing  and  analysis 

6 

6 

18 

24 

24 

24 

24 

12 

126 

Supporting  Services 

4 

4. 

20 

32 

32 

32 

32 

32 

SOUTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AC  INCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Totol  Cost 

Costs  to 
End  of  FY 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Recfd 
FY  1958 

lis  o*t 

lyD  f 

DEPARTMEWT  OF  COlfflJERCE  (Continued) 

Inland  Waterways  Corporation 
(See  under  Missouri) 

Economic  Information,  Studies  &  SurTeys 

197 

134 

117 

178 

178 

115 

103 

795 

Subtotal  -  Dept.  of  Commarce 

322 

353 

36i. 

34Q 

J  J  J 

316 

ILL 

1,987 

CORPS  OF  ENGINEERS 

Fall  River  Basin 

1,762 

647 

/  On 

1 

ioX 

2,070 

Fort  Randall  Reservoir 

197,300 

71,073 

16,784 

37.^500 

25,000 

1 1  OA? 

76,442 

Oahe  Reservoir 

285,500 

7,997 

5,373 

6,230 

25,000 

37.500 

37.500 

37  'lOn 

37  '^OO 

U6,230 

90,900 

Big  Bend  Reservoir 

iV9,500 

1  'in 

3,UUU 

XO^UUU 

37,650 

11,850 

Examination  and  Surveys 

800 

650 

80 

70 

Belle  Fourche 

37 

37 

Missouri  River 

53,000 

53,000 

Tributaries  of  Missoiad  Hiver 

50,000 

50,000 

Subtotal  -  Corps  of  Engineers 

640,616 

81,519 

55,804 

44.297 

50.715 

42,681 

*i3  ^^nn 

297,4''3 

205,820 

DEPARTMENT  OF  AGRICULTURE 

Program  of  Conservation  and  Improvement 
lijeasures  for  Grassland  and  Cropland 

154,652 

9,177 

4,721 

4,  /2X 

4,971 

5,297 

6,575 

7,118 

7.846 

36,528 

104,226 

Program  for  Forest  and 
Forest  Range  Lands 

57,668 

1,006 

652 

652 

702 

1,564 

1,926 

2,231 

2,438 

9,513 

46,497 

Program  for  Stabilizing  Ifeasures 
for  Small  Watercourses 

90,486 

50 

244 

895 

1,360 

1,920 

4,469 

86,017 

Program  in  Aid  of  Irrigation 

20,784 

405 

209 

209 

259 

301 

343 

454 

459 

2,025 

18,  U5 

Program  to  Improve  Drainage  on 
Agricultural  Lands 

4,472 

554 

296 

296 

296 

291 

328 

333 

324 

1,868 

1,754 

Program  of  Soil  Surveys  and 
Land  Classification 

4,200 

U 

12 

68 

130 

155 

190 

190 

190 

923 

3,221 

SOUTH  D&KDTA  61 
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SOUTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

 :  

csiimaiea 
Total  Cost 

Costs  to 
Er>d  of  FY. 
1951 

l90£  r.T. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

after 

r. T.  IsOo 

1953 

1954 

1955 

1956 

1957 

1958 

nKEARTUENT  OF  IRRTCUT.TilRE  (Cnnt.imipri  ) 

Program  of  Rfisearch  and  Tnvestifaticn 

6,670 

62. 

103 

26fl 

731 

688 

2,q36 

 Program  of  Extension  Education  

6,007 

20 

106 

HQ 

13q 

175 

-^£,451  

Supporting  Credit  Program 
fAdministrative  onlv^ 

Rural  Electrification 
fSDCcial  Studies  onlv) 

25 

25 

Subtotal  -  Dept.  of  Ap-lculture 

3AA,q6A 

11, 101 

5,952 

6,07Z. 

6,696 

8,336 

11.107 

12,53-3 

1A,067 

58,843 

263,864 

■nTTPaRTURNT  (TP  mE  T^Tfrarnn 

Piir«nii  nf  Rnri  a  mot.  1  nn  -  Rep-lrr  6 

Angnst.n-rfl  TTnl  t. 

lo,'?';! 

1,2^7 

R 

4 

4 

1,200 

441 

Blxby  Unit 

12.976 

1,323 

-  90 

11.743 

Oahe  Unit 

2ig.38g 

2.^79 

915 

1.298 

1.894 

7.138 

11.707 

2,919 

1.012 

25.968 

190,027 

Rapid  Vallev  Tlnlt 

11,072 

210 

321 

2,13S 

5,?68 

2,8SA 

1,0^7 

95 

27 

11,436 

5 

Shadehlll  unit 

10,67'; 

7,299 

136 

4o;s 

101 

7 

7 

7 

529 

2,711 

Bad  Division 

6,337 

1 

51 

53 

lOA 

6,232 

Cheyenne  Division 

7,071 

162 

33 

30 

55 

61 

20 

220 

6,6'i6 

Grand  Division 

13,2-57 

A3 

22 

22 

22 

19 

85 

13,129 

James  Divisican 

Hi 

203 

2A0 

150 

150 

88 

60 

60 

7/.R 

3,968 

Moreau  Division 

No  addl 

IvitlftS  pi 

innprt 

 South  Dakot,?*  Pump.  TOIt.  

f»,^4.q 

A? 

7^ 

IP, 

82 

lift 

40 

391 

7,991 

White  Til vl Sim 

 15*235- 

2Z.«; 

ih 

43 

9<5 

12'i 

200 

2on 

l,qOO 

2,«;6'^ 

1?,1R1 

Transmission  Division 

Z.,8q3 

9,259 

21,730 

19,387 

7,';q2 

2,602 

1,543 

qiq 

.5.3,773 

Belle  Fovrche  Pro.1ect-RSB 

373 

269 

101 

3 

3 

Subtotal 

395.385 

27.687 

12.171 

27.056 

27.10A 

18.085 

15,82? 

4.965 

3.987 

97.020 

2';8.';o7 

SOUTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
Er>d  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Re<|d 
after 

FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

nfpaTJTiitTnuiT  rw  'yvv  TMTTOTnR  (n.nnt.imififi)   

Topographic  aurveys  and  mapping 

.175 

6f)<; 

/IPO 

^,30 

3,075 

surveys  and  naDcine 

66 

126 

12A 

13A 

l^l 

1'52 

ISZ 

f539 

Water  Resources  Investieations 

l«;i 

353 

393 

AO^ 

A18 

A30 

A29 

2,A28 

Classification  of  Lands 

6 

6 

3 

2 

21 

ouuervision  oi  r/iining  ciiia  uxx 
and  Gas  leases 

-5 

5 

5 

'5 

6 

31 

Subtotal 

603 

1,095 

1^132 

1,0-1^ 

1,087 

1,009 

1,017 

6,39A 

Fish  and  Wildlife  Service 

Mansgsinenb  oi  ixsn  gc  nj.j.uj_LXo 
resoijrces! 

Adm.  of  fish  ^  eaine  Iaws 

70 

20 

29 

2"; 

2f, 

32 

27 

159 

rropagaT^ion  &  uisTfriDuuicii  ui 
food  fishes 

2fi 

3-; 

A"; 

^3 

•^^ 

29.3 

Uammal  t  bird  reservations 

lU 

137 

66 

81 

81 

81 

81 

527 

i^on  oro  X  ox  prcud  uurjr  ciiixiuetxs 

4  in.1.  rodents 

1^ 

6A 

A8 

AO 

32 

29 

15 

2T8 

xIlV60\>Xgei  uxtjns   Ul    XXoIl  OllU 

wildlife  resources: 

Research  on  fish  &  fisheries 

AO 

38 

23 

22 

22 

23 

163 

Construction: 

Fish  facilities 

100 

100 

100 

2'i 

20 

20 

10 

27.5 

Nat.  wildlife  facilities 

19 

5 

16 

11 

11 

10 

53 

Federal  Aid  in  Wildlife 

Restoration 

231 

231 

231 

231 

231 

231 

1,336 

Federal  Aid  to  Sportfishlng 

AO 

AO 

Al 

AO 

AO 

Al 

^1 

2/3 

Regional  Office  Adndn. 

6 

6 

6 

6 

6 

7 

7 

33 

SOUTH  DAKOTA 

*>iy  YFAR  PROPER  AM   FOR   MI^<5r»IIRI   RI\/FR   RA<^IN    nrpnnroH  h\/    MI<5<;nilRI    RA<^IN  INITFR  -  A(5FNir.Y  mWIMITTFF 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 



Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Rprfri 

after 

r.  1.  1  7 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMTJIT  fF  THE  TNTKR.IOR  rContinufidl 

Fish  and  Midlife  SP.rv^c.P.  rnontimied^ 

River  Rasin  Studies? 

Coop*  v/Corps  of  Elisineers 

-Tfi 

10 

1"; 

I'i 

14 

IS 

88 

Coop.  w/Bureau  of  Reclamation 

125 

A3 

Ul 

Ul 

47 

4? 

46 

281 

Coop*  w/u»  S.  Dept*  of  Agriculture 

7 

6 

7 

(> 

7 

7 

6 

.39 

3asin-W.de  Studies 

71 

2E 

?2 

n 

I'i 

22 

n 

17 

9R 

Sub-Total 

274. 

661 

751 

68q 

620 

612 

611 

583 

Bureau  of  Mines 

Fuels 

Coal  (q) 

13S 

120 

120 

00 

 55- 

Ann 

Petroleum  and  gas 

 5- 

«; 

5 

7 

7 

7 



W1n«ra1s  and  Mptaln 

Ferrous  metals 

I 

/.2 

2n 

21 

21 

22 

 U7. 

Nonferrous  metals 

6 

6 

6 

q 

45 

Nonmetallic  minerals 

71 

U3 

143 

U7 

866 

Mineral  research,  unclassified 

9 

11 

11 

1^ 

70 

Control  of  coal  deposit  fires 

10 

10 

10 

10 

10 

10 

60 

Health  ana  safety 

6 

10 

10 

10 

10 

10 

10 

60 

Adminis  tration 

8 

10 

10 

11 

11 

11 

12 

65 

ouo  vouax 

J.U4 

370 

335 

339 

31-5 

305 

28-; 

1,Q4,<? 

SOUTH  DAKOTA 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

rUnuS  rtc(|0 

after 
r.Y.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DT^PARTlffiNT  OF  THE  TNTERICR  fCcjntinufidl 

fhireaii  of  Land  Vannfawf.rA 

 Wanagamant.  nf  TjttHh       PoBAiiT-r'cs  •  

I'll  rvrazinf 

3 

3 

 19 

Resource  Development  &  Rehabilitation 

(1)    Soil  &  Moisture  Conservation 

70 

10 

10 

10 

10 

5 

50 

20 

(2)    Range  Improvement 

1 

10 

10 

10 

10 

10 

54 

30 

 Firw  nnntrol  

Lease  and  Disposal  of  Lands  and 
 Resources  

6 

7 

7 

7 

7 

6 

^0 

Land  Classification  and 
Resource  Inventorv 

(1)    Reeular  Proeram 

2 

8 

8 

3 

(2)    Special  MRB  Program 

u 

10 

10 

10 

20 

Cadastral  Surveys 

(1)    Regular  Program 

U 

2S 

iD 

30 

16 

1 

1 

113 

( 2)    Special  URB  Program 

179 

62 

133 

190 

U5 

120 

100 

100 

788 

 Admin-iatrat.ivB  SprvH  p.fl.q  

? 

6 

•5 

5 

29 

Subtotal 

213 

101 

204 

285 

2U 

174 

133 

Bureau  of  Indian  Affairs 

 Health.  Education  and  Welfare  

4,057 

:i.913 

5.127 

5,257 

5.257 

5.387 

5.387 

31.328 

 Resources  Management  

705 

2.469 

2.852 

2,808 

2,826 

2,928 

2.887 

Xo  ,  /  /U 

Construction 

228 

1.137 

9U 

567 

2.355 

1,929 

719 

7.651 

General  Adinn.  Exoense 

328 

372 

390 

390 

290 

390 

390 

2.322 

MRB-Survev  &  Investigations 

137 

191 

123 

94 

62 

470 

Subtotal 

All 

g.082 

9.436 

9.116 

10.890 

10.634 

9.383 

58.541 

SOUTH  DAKOTA 

5iA  TtAK  rnOoRAM  rOR  MIoSOUKI  KIVcK  oAblN  prepared  Dy   MlbbOUKI    oAbllM  IIM  1  tn    AbtiMOT  OUMMI  1  let 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

Estimated 
Totol  Cost 

End  of  FY. 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

after 

r.  T.  1 3  O  o 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTME3IT  OF  THE  INTERIOR  (Contintied) 

National  Park  Service 

ActiTities  with  Program  — 
Biireau  of  Reclamation 

Planning  &  Investigation 

175 

15 

13 

16 

15 

18 

16 

16 

16 

97 

50 

ConstT*T5etion  ^T•^ 

(552) 

(3) 

(58) 

(273) 

(74) 

(20) 

(20) 

(13  V 

Construction  Planning  and 
Consultant  Services 

o2 

1 

8 

37 

10 

2 

2 

60 

2 

Historical  &  Archeological 
Surveys  and  Salvage 

JLD 

10 

10 

5 

5 

5 

3 

"^ft 
JO 

Activities  Tfith  Program  — 
Corps  of  Engineers 

Planning  and  Advisory  Services 

10 

5 

1 

1 

1 

1 

1 

5 

Historical  &  Archeological 
Surveys  and  Salvage 

401 

49 

35 

40 

40 

40 

40 

35 

32 

227 

90 

oo 

8 

21 

17 

7 

5 

4 

62 

i>6  v^JLopmsnx  SLDu  iuEin«igeiueDX' 

X 

4 

2 

4 

6 

5 

1 

22 

Development  in  National 
Park  Service  Areas 

1,911 

88 

295 

409 

507 

206 

204 

202 

Activities  with  Program  — 
Bureau  of  Reclajnation 

Investigations 

72 

45 

2 

5 

5 

3 

2 

3 

2 

c 

Excavations 

2J 

5 

5 

3 

xu 

Activities  with  Program  — 
Corps  of  Engineers 

j-j  1 

QQ 

10 

10 

5 

3 

2 

2 

■^9 

on 

9  / 

40 

40 

40 

35 

35 

35 

911 
f  1  i 

435 

566 

680 

331 

313 

299 

2.624 

217 

Subtotal  -  Dept.  of  the  Interior 

398,800 

28,816 

19,306 

38,993 

39,547 

30,108 

29,232 

17,970 

15,686 

171,536 

258,774 

TOTAL  -  STATE  OF  SOUTH  DAKOTA 

1,442,800 

124,744 

85,056 

94,138 

100,646 

95,066 

87,U0 

88,344 

87,566 

552,900 

769,934 

WYOMING 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Protect 

Estimated 
Total  Cost 

Costs  to 
Fnd  of  FY 

1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Re(^d 
FY  1958 

1955 

19  54 

1955 

1956 

1957 

l95o 

STATE  OF  mOKTNG  (w) 

Agricultural  Program 

Bfain  Experiment  Station 

105 

lijj 

tit; 

in'? 

630 

State  Farms 

72 

no 

"70 

lO 

no 

432 

Extension  Service 

190 

ion 

T  on 

xyu 

1  on 

iyu 

1,U0 

Studies  and  Investigations 

22 

141 

Highway  Ifodification 

200 

XUU 

DU 

50 

50 

50 

380 

Game,  Fish,  Forest  Fire  Protection 

870 

o  AJ 

o/U 

don 

tr/u 

oVU 

5,220 

Geological  Investigations  (ifineral) 

7 

n 
1 

n 

<7 
I 

/ 

1 

/ 

42 

Administration  -  Water  Resources 

35 

J? 

Jo 

Jo 

38 

38 

221 

Stream  Gaging  and  Snow  Surveys 

26 

/a 

27 

27 

27 

27 

27 

161 

Itaderground  Water  Studies 

7 

1 

o 

8 

10 

10 

10 

53 

Stream  Pollution,  Sanitation,  etc. 

13 

14 

14 

14 

14 

14 

84 

Conimerce  and  Industry  Commission 

58 

58 

60 

60 

60 

60 

60 

358 

Natural  Resources  Board 

nu 

lU 

/5 

75 

75 

75 

75 

449 

Subtotal 

1,679 

1,580 

1,556 

1,546 

1,543 

1.543 

1.543 

9.311 

Federal  Grant-in -Aid 

Public  Health 

8 

8 

8 

8 

8 

8 

8 

48 

Local  Subdivision  Fund 

l&micipal  Pollution  Abatement 

1,130 

230 

400 

1,000 

500 

200 

200 

2,530 

630 

Flood  Control 

257 

20 

40 

9 

97 

91 

257 

Watershed  Treatment  Works  (p) 

21,113 

35 

69 

208 

317 

448 

1.077 

20,036 

Subtotal 

21,390 

1,330 

250 

475 

1.078 

805 

608 

648 

3.864 

20.666 

Subtotal  -  State  of  Tl^ming 

21,390 

2,817 

1,838 

2,039 

2,632 

2,356 

2,159 

2,199 

13.223 

20,666 

WYOMING  67 


68 


SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  orpoared  bv   MISSOURI    RASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

bSiimOiea 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

l90c  r  T. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953  1958 

Funds  Recfd 
after 
FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

Ft]BLIC  HFiAIiTH  SERVICE 

Tft'fcAP  PoUuti  on  Con'fcj'ol 

a 
o 

10 

10 

12 

12 

15 

15 

74 

Ifosciulto  Control  iGTestlgatlons 

/ 

4 

4 

4 

10 

10 

10 

Subtotal  -  Public  Health  Service 

12 

14 

16 

22 

25 

25 

1  in 

10 

11 

13 

U 

 16_ 

16 

80 

o 

8 

9 

10 

11 

12 

12 

/ 

4 

4 

4 

4 

5 

5 

22 

24 

27 

29 

33 

33 

1  Aft 

PEIPAKTUE}fT  OF  COMkffilRCE 

23 

4 

30 

80 

1j  ^ 

Flood  Forecasting  and  Water  Supply 
Forecasting  Service 

Q 
7 

o 

15 

25 

35 

36 

36 

35 

Hydroclimatic  Netwco^k 

q 

7 

U 

18 

21 

24 

27 

25 

±£7 

Basic  Data 

Processing  and  Analysis 

C 
J 

15 

15 

15 

15 

15 

10 

Supporting  Services 

2 

2 

20 

25 

30 

30 

30 

30 

165 

Inland  Waterways  Corixsration 

Economic  Information, 
Studies  and  Surveys 

00 

61 

53 

81 

81 

52 

47 

48 

362 

Subtotal  -  Dept.  of  Connneroe 

140 

99 

140 

168 

182 

157 

185 

228 

1,060 

WYOMING 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Totol  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Tntnl  Pet 

Costs  6  Yr. 
1953-1958 

Funds  Recfd 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

CORPS  OF  ENGINBERS 

Greybull 

660 

143 

517 

660 

Daytoiij  lelloHBtone  River 

108 

8 

100 

108 

Monarch,  Tellofrstone  River 

213 

U 

199 

213 

Sheridan,  Tellowstone  River 

2,097 

U 

HA 

300 

1,000 

669 

2,097 

Buffalo,  lelloirstone  River 

572 

338 

234 

572 

Exams  and  SurveTS 

200 

55 

145 

Subtotal  -  Corps  of  Engineers 

3,850 

55 

143 

531 

128 

845 

1.334 

669 

3.650 

U5 

DEPARTMENT  OF  AGRICULTIRE 

Program  of  Conservation  and  linproveisent 
Measvffes  for  Grassland  and  Cropland 

59.-481 

2,136 

1,220 

1,320 

1,470 

1,845 

2,529 

2,737 

3,017 

12,918 

43,207 

Program  for  Forest  and 
Forest  Range  Lands 

68,586 

1,433 

1,026 

1,076 

1,376 

1,916 

2,369 

2,750 

3,009 

12,496 

53,651 

PT*mn*9Tn  f  nr*  ^"fja  Vi'l  1  "I      ncr  lubn  oirv*ao 

for  Small  Watercourses 

60,324 

100 

196 

595 

907 

1,280 

3,078 

57,246 

Program  in  Aid  of  Irrigation 

29,128 

924 

521 

621 

721 

769 

867 

926 

1,071 

4,975 

22,708 

Program  to  Improve  Drainage  on 
Agricultviral  Lands 

Pi^non^om           Qrvt  H    Qi ifia \i' o  awl 

rrv^ am  ox  Dvij.  ouTvoys  anu 
Land  Classification 

2,500 

31 

7 

38 

70 

80 

115 

115 

115 

533 

1,929 

Propi?Ain  of  RASAAPch  and 
Investigation 

6,670 

70 

40 

222 

342 

440 

734 

691 

717 

3,146 

3,4U 

Program  of  Extensicn  Education 

4,205 

10 

20 

63 

83 

98 

120 

394 

3,8U 

(Administrative  only) 

Rural  ElectrifioatLon 
(Soectal  Studies  onlvl 

15 

15 

15 

Subtotal  -  Dept.  of  Agriculture 

230,909 

4,574 

2,814 

3,287 

4,1U 

5,309 

7,292 

8,224 

9,329 

37.555 

185.966 
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WYOMING 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Recfd 
FY  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTKEMT  OF  THE  IKTERIOR 

Bureau  of  Reclanation  -  Region  6 

Bighorn  Unit 

1.441 

39 

44 

29 

303 

494 

183 

86 

70 

1,165 

193 

Bluff  tJhit 

590 

23 

10 

172 

228 

109 

16 

15 

13 

553 

4 

Boysen  Unit 

34,8a 

31,207 

2,504 

1,110 

1,110 

Hanover  Unit 

2,420 

122 

20 

498 

883 

478 

136 

133 

106 

2,234 

U 

Kaycee  Unit 

10,080 

269 

75 

35 

100 

725 

3,742 

3,850 

850 

9,302 

434 

Keyhole  Unit 

4,642 

3,273 

1,288 

a 

SL 

Oirl  Creek  Unit 

3,388 

677 

191 

1,064 

1,160 

296 

2,520 

Paintrock  Unit 

1,629 

20 

1,609 

Pinty  Unit 

2,475 

158 

75 

40 

400 

1,100 

542 

100 

20 

2,202 

40 

Shell  Creek  Unit 

4,782 

16 

38 

30 

69 

121 

2,830 

1,583 

40 

4,673 

55 

Shoshone  Extensions  Unit 

42,666 

777 

300 

400 

1,169 

3,637 

6,222 

5,748 

6,729 

23,905 

17,684 

Bighorn  Basin  Division 

2,251 

248 

153 

82 

341 

173 

499 

1,248 

755 

Clarks  Fork  Division 

86,195 

229 

180 

Ul 

216 

415 

7,444 

U,375 

15,195 

37,786 

48,000 

Cheyenne  Division    (See  South  Dakota) 

Pcwder  Division 

21,636 

555 

169 

75 

262 

294 

340 

3,175 

8,420 

12,566 

8,346 

Tongue  Division 

13,594 

105 

135 

85 

85 

80 

50 

54 

354 

13,000 

Transmission  Division 

10,259 

3,259 

1,504 

159 

1,782 

295 

475 

1,360 

1,425 

5,496 

Wind  Division 

31,101 

275 

193 

200 

258 

650 

2,200 

3,725 

4,724 

11.757 

18,876 

Riverton  Project  -  Constr, 

24,635 

17,646 

1,770 

2,052 

1,693 

1.179 

295 

5.219 

Riverton  Project  -  R  &  B 

1,966 

869 

663 

434 

434 

Shoshone  Project  -  Constr. 

16,778 

13,870 

469 

287 

112 

171 

131 

701 

WYOMING 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 

IN  THOUSANDS  OF  DOLLARS 

Feature  or  Project 

llliUICU 

Total  Cost 

Costs  to 
Er>dof  FY 
1951 

liJOC  r.  T. 

Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

after 

r.  I.  I9  00 

1953 

1954 

1955 

1956 

1957 

1958 

Ui!irAitx  MEUnx  ur  inij  XN X iiircx vxt  ^uoni/jjj.ueci^ 

Shoshone  Project  -  R  &  B 

395 

272 

65 

58 

Subtotal 

317,744 

73,889 

9,713 

6,950 

8,873 

10,126 

24,897 

34,373 

38,U5 

19'?  "^tU. 

no  i^A 

Kortes 

U,593 

U,497 

96 

Glendo 

u,3m 

530 

550 

6,300 

12,500 

14,840 

9,664 

43,304 

Transmission  Lines 

^AXSO   LfOJ-OrauO  anCL  PJoDx  aSKZl ) 

49,053 

9,150 

2,224 

3,346 

6,531 

7,831 

U5 

18.153 

19.526 

Kendrick 

31,319 

23,617 

2,552 

4,U1 

730 

279 

5,150 

Guernsey  Unit 

2,750 

37 

50 

750 

1,200 

713 

2,750 

North  Platte  (See  Nebraska) 

Subtotal 

14.2,099 

47,794 

5,422 

13,824 

19,811 

23,700 

11,309 

713 

Subtotal  -  Bureau  of  Seel. 

459,843 

121,683 

15,135 

20,774 

28,684 

33,826 

36,206 

35,086 

38,  U5 

J.92,721 

130,304 

U.S.  Geological  Survey 

Topographic  Surveys  and  Mapping 

400 

700 

700 

800 

800 

900 

900 

4,800 

Geologic  and  Mineral  Resource 
SxirTBTS  and  Mapping 

465 

460 

496 

559 

564 

565 

3,109 

Water  Resources  InviBstiffationfl 

177 

397 

449 

454 

UO 

436 

424 

Classification  of  Lands 

33 

44 

45 

45 

52 

52 

52 

Supervision  of  Mining  and 
vyu.  anu  lias  iieases 

U5 

155 

155 

160 

160 

165 

165 

Subtotal 

999 

1,761 

1,809 

1,955 

2,011 

2,117 

2,106 

11.759 

Fish  and  Wildlife  Service 

Management  of 

Fish  and  Wildlife  Plesources 

Adm.  of  Fish  and  Game  Lans 

6 

6 

6 

7 

6 

7 

6 

38 

Propagation  and  Distribution 
of  Food  Fishes 

¥> 

42 

42 

42 

43 

43 

43 

255 
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WYOMING 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Totol  Cost 

Costs  to 
Fnd  of  FY 

1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Rec^d 

nf  t»r 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTIENT  OF  THE  INTERIOR  (contd) 

Fish  and  TTildllfe  Service  (contd) 

Uammal  and  Bird  Reservations 

2 

J.5 

Jui 

XJ 

u 

12 

77 

Control  of  Predatory  Animals 
and  In.iurioua  Rodents 

46 

J.UJ. 

T  AO 

102 

102 

102 

609 

Investigation  of  Fish  and 
Wildlife  Resources J 

Research  on  Fish  and  Fisheries 

21 

r  r 

55 

90 

00 

oO 

60 

60 

385 

Construction! 

Fish  Facilities 

U 

I.I 

j± 

O 

35 

12 

13 

la 

Nat.  Wildlife  Facilities 

7o 

55 

40 

40 

20 

20 

253 

Federal  Aid  in  Wildlife 
Restoration 

U9 

149 

149 

149 

149 

"Lift 

i/ft 

X<LfO 

892 

Federal  Aid  to  Sportfishing 

32 

ii. 

32 

32 

33 

32 

193 

Regional  Office  Admin. 

9 

14 

13 

12 

11 

12 

11 

73 

River  Basin  Studies: 

Cooperation  with  Corps  of  Engineers 

1 

•a 
J 

4 

o 
J 

•a 
J 

4 

3 

20 

Cooperation  with 
Bureau  of  Reclamation 

150 

53 

in 

fO 

oJ. 

/6 

464 

Basin-Wide  Studies 

97 

18 

13 

6 

5 

7 

A 

42 

Subtotal 

248 

396 

625 

3  fy 

Kin 

5J< 

3,442 

Bureau  of  Mnea 

Fuels 

Coal  (q) 

10 

lol 

161 

166 

171 

1.006 

186 

Petroleum  and  Gas  (x) 

120 

226 

196 

196 

190 

190 

190 

1.188 

190 

Synthetic  Liquid  Fuels  (y) 

450 

643 

454 

454 

456 

456 

460 

2,923 

460 

WYOMING 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

End  of  FY. 

1931 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 
Program 
1953-1958 

Funds  Rerfd 
after 

C  Y  IQRQ 
r.  T.  1  7  O  D 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THE  INTERIOR  (contd) 

Biireau  of  Mines  (contd) 

ULnerals  and  Metals 

Ferrous  Ifetals 

4  / 

179 

40 

a 

41 

a 

42 

38i 

Nonferrous  Metals 

A 

2 

2 

3 

3 

3 

4 

17 

N  onine  mlluc  ULneriu.s 

i-J 

13 

13 

13 

13 

13 

13 

78 

Control  of  Coal  Deposit  Fires 

55 

55 

60 

60 

60 

60 

60 

20 

27 

27 

27 

27 

27 

27 

162 

Construction 

(»)  233 

62 

50 

^45 

Administration 

15 

15 

16 

16 

17 

17 

OA 



Subtotal 

747 

1,554 

1,030 

1,021 

972 

978 

999 

0,554 

Bureau  of  Land  Management 

lianagement  of  Lands  and  Resources 

Grazing 

in 
J-LL 

150 

142 

128 

129 

129 

129 

807 

Forestry 

15 

16 

U 

13 

ob 

Resovirce  Development  and  Rehabilitatio: 

Soil  &  Moisture  Canserration 

6,943 

565 

103 

200 

350 

450 

600 

700 

800 

3,IW 

3,175 

Range  In^jro'vement 

o2 

120 

205 

275 

325 

375 

425 

1,72? 

2,050 

Fire  Control 

28 

10 

10 

9 

9 

8 

8 

54 



Lease  and  Disposal  of 
jATids  and  Resources 

50 

52 

52 

52 

51 

51 

Land  Classification  and 
Resource  Inventorr 

Regular  Program 

8 

12 

13 

16 

17 

16 

15 

89 

Special  UBB  Prograai 

1,179 

511 

69 

98 

109 

106 

96 

80 

70 

559 

40 
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WYOMING 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI  BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Feature  or  Project 

Estimated 
Total  Cost 

Costs  to 
End  of  FY. 
1951 

i9oZ  rY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
l95o  1958 

Funds  Re(^d 
after 

FY.  1958 

1953 

1954 

1955 

1956 

1957 

1958 

DEPARTMENT  OF  THE  INTEEIICR  (contd) 

Bureau  of  Land  Ijanagemant  (contd) 

Cadastral  Sui*Yey3 

RfiPTilar  Pro  (Tram 

103 

125 

125 

126 

331 

29 

ojy 

117 

2 

57 

40 

40 

35 

35 

35 

Adndjiistrati'VB  Services 

22 

35 

35 

35 

34 

32 

32 

203 

Subtotal 

8.122 

AQ7 

850 

1,097 

1,250 

1,436 

1,571 

1,608 

Ciireau  OX  jjiCLLan  Aixaxrs 

Healthy  Education  and  Welfare 

136 

192 

254 

224 

221 

224 

2L5 

J., 

Resources  Ifenagentent 

180 

366 

504 

489 

475 

454 

360 

Construction 

/7 

249 

539 

496 

503 

513 

508 

2.808 

74 

74 

74 

74 

74 

74 

Bit 

444 

ifftD  Survey  &  Investigations 

287 

51 

24 

24 

18 

8 

11* 

ouuiiuuax 

287 

437 

905 

l.?95 

1,301 

1,281 

1.265 

1.157 

7.304 

nax-xonax  rarK  oervxce 

Activities  irLth  Program  — 
Bureau  of  Reclaraatlon 

Planning  and  Investigation 

"571 

23 

19 

20 

25 

20 

U 

60 

fl  17Z.'^ 

(45) 

(58) 

(216) 

(90) 

(64) 

(63) 

(222) 

(713) 

(416) 

Constz*uction  Planning  and 
Consultant  Serrices 

154 

7 

30 

12 

9 

9 

30 

97 

57 

tastoricax  &  Archeologlcax 

78 

15 

3 

20 

10 

10 

5 

3 

2 

50 

10 

1^a4  n-^lda  5?urvev 

103 

6 

18 

31 

25 

9 

7 

7 

97 

DevelopoBnt  and  Usmagement 

159 

1 

15 

21 

25 

23 

24 

132 

26 

WYOMING 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


IN  THOUSANDS  OF  DOLLARS 


Estimated 
Total  Cost 

Costs  to 

cno  01  r.  T. 
1951 

1952  FY. 
Funds 

Funds  Required  by  Fiscal  Years 

Total  Est. 
Costs  6  Yr. 

Program 
1953-1958 

Funds  Recfd 

nf  tar 

FY.  1958 

1953 

1954 

1  nee 

1955 

me 

1956 

1957 

1  n  e  A 

1958 

DEPARTMEIfT  OF  THE  INTERIOR  (contd) 

NatioDal  Park  SerYlce  (Cootd) 

DeTelopment  in  Natlcnal 
Park  Service  Areas  (aa) 

847 

1.567 

1.900 

2.433 

2.452 

2.387 

12.188 

S«d.thBonian  Institution 

Activities  with  Prograa 
Bureau  of  Rftclymtton 

Investieatlaas 

16 

2 

3 

1 

1 

5 

5 

Bxcavations 

*o 

10 

7 

4 

2 

3 

2 

2 

20 

10 

Subtotal 

13.956 

194 

884 

1.660 

2.016 

1.5U 

2.508 

2.516 

2,466 

12.710 

168 

Subtotal  -  Dept.  of  the  Interior 

^81,921 

123,605 

19,095 

28,129 

36,650 

41,444 

44.993 

44,073 

47.013 

242.302 

135.737 

TOTAL  -  STATE  (3P  WIOIONO 

738.070 

128.374 

33.573 

43.540 

49.738 

55.694 

56.033 

59,496 

298.074 

342f5L4 

WIOUINO  75 
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NOTES 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


(a)  59  percent  of  North  Dakota  in  Basinj  70  percent  of  state  affected, 

(b)  Includes  approxiaately  »9,000  In  funds  transferred  to  Public  Health  Service  by  Bureau  of  Reclamation,  Region  6,  for  Water  Pollution  Control 
Studies  in  James  and  Itlssouri-Souris  Basins. 

(c)  This  figure  includes  only  the  estinated  total  costs  of  programs  and  measures  for  which  a  total  estimate  is  available  and  excludes  any  estimate 
for  continuing  programs  and  other  activities  for  which  a  total  estimate  is  not  available.    This  precludes  a  balancing  of  the  figures  in  this  line. 

(d)  Figures  Include  estimated  costs  of  operation  of  boats  and  terminals  on  Missouri  portion  of  inland  waterways  system,  and  are  based  on  actual 
operations  during  the  typical  month  of  Ifay  1950.    The  figures  are  not  available  on  a  state  basis. 


(e) 


This  item  represents  an  allocation  of  the  normal  ajcpenditures  of  certain  Bureaus  in  the  Department  of  Comnerce  to  the  Missouri  Basin  Area. 
These  expenditures  are  not  specifically  earmarked  for  the  Missouri  Basin  as  such,  but  rather  represent  a  calculated  proportion  of  the  total 
expenditures  for  certain  activities  of  the  Department  related  to  economic  information  and  development  which  benefit  the  Missouri  Basin  Area, 
masmach  as  ttie  Department's  economic  information  and  surveys  are  congpiled  primarily  for  the  use  of  the  business  population,  the  total  ex- 
penditures for  related  activities  (minus  administration  expenses)  are  here  allocated  to  the  Missouri  Basin  Area  on  the  basis  of  the  percentage 
of  the  nation's  business  establishments  that  were  in  the  Missouri  Basin  in  1948  (5.4  percent).    Activities  included  are  those  of  the  Bureau 
Of  Foreign  and  Domestic  Commerce  (including  the  Offices  of  Domestic  Commerce,  Business  Economics,  Field  Service  and  International  Trade  —  the 
™i^^«/j?>r^  ^^"^  °^  1?!  Not  included  in  these  estiinates,  although  their  work  is  related  to  the  economic  de- 

SpStoJit  expenditures  of  the  Office  of  Technical  Services,  National  Bureau  of  Standards,  and  other  agencies  of  the 

(f)  Includes  requirements  for  17th  Decennial  Census  and  Census  of  Business. 

(g)  Includes  17th  Decennial  Census,  Census  of  Governments,  and  Census  of  Business  (preparatory  funds). 

(h)  Includes  Censuses  of  Governments,  Business,  Agriculture,  and  Ifanufactures. 
(1)  Includes  Censuses  of  Business,  Agriculture,  and  Manufactures. 

(j)  Includes  Censuses  of  Business  and  Agricvilture. 

(k)  Includes  preparatory  funds  for  Census  of  Governments  and  18th  Decennial  Census. 

(1)  Not  Included  in  total  and  not  distributed  by  States. 

f*^p!^^       I,* ^T^^  ^^"^         federal  funds  appropriated  dixectly  to  the  U.  S.  Geological  Survey  and  Departmental 
S  S^^n    .^oi^^'^'f"^"^  "^vi^T  °f  f^'^^^i""  *°       S.  Geological  Survey.    These  figures  do  not  include  any'lS  Snds 
transferred  to  the  0.  S.  Geological  Survey  by  Federal  Agencies  nor  any  State  cooperative  funds. 

SL!"*  ^^^^"^  Minerals  Administration  requirements  or  expenditures  certified  through  Bureau  of  Mines  -  Geological  Survey  Field 

(o)    Includes  Plttman-Robertson  and  Clark-McNary  funds. 

f  benefits  from  measures  primarily  for  reduction  of  floodwater  and  sediment  damage  will  accrue  offsite.  it  is  coft- 
i^ul^S  iS^i  ^Zlff  Will  be  met  by  a  combination  of  the  resources  available  to  the  governments  of  the  sLtes,  c^inties^  brother 

units  of  local  government  depending  upon  the  circumstances  surrounding  the  respective  measures.    (Table  23,  H.D.  373,  81st  Congress,  1st  Sessio^ 


NOTES  (Con't.) 

SIX  YEAR  PROGRAM  FOR  MISSOURI  RIVER  BASIN  prepared  by  MISSOURI   BASIN  INTER -AGENCY  COMMITTEE 


(q)    Research  in  coal  utilization  is  to  be  conducted  in  the  Coal  Branch  Laboratory  located  at  the  Denver  Federal  Center,  and  does  not 

necessarily  mean  that  the  f<jnds  to  be  expended  are  identified  entirely  with  Mineral  Resources  in  the  Missouri  Ri-ror  Basin.  However, 
results  of  some  fundamental  research  will  be  applicable  to  coal  and  lignites  within  the  lfi.ssourl  Basin  Area. 

(r)    All  figures  included  in  parenthesis  are  non-add  items  which  are  included  in  the  total  for  Bureau  of  Reclamation. 

(s)    Includes  proposed  Shadow  Mountain  National  Recreation  Area  and  other  Colorado  -  Big  Thompson  Reservoirs. 

(t)    Includes  Federal  Grants-in-Aid. 

(u)    Estimate  based  on  materials  being  available. 

(v)    The  program  of  estimated  expenditures  includes  the  entire  program  of  work  for  the  agencies  and  institutions  of  South  Dakota  in  the  develop- 
ment of  the  land  and  water  resources  of  the  Missouri  Basin  in  this  State.    The  estimated  expenditures  include  those  for  the  ncrmal  ftinctlons 
of  State  Agencies,  plus  those  funds  required  for  accelerated  programs  of  activity  made  by  the  River  Program. 

(w)    Appraxinately  76  percent  of  land  area  of  looming  is  located  in  the  Missouri  River  Basin.    Amounts  shown  are  76  percent  of  amounts  available 
for  the  entire  State  for  1952,  and  are  estimated  for  the  years  1953  to  1958  inclusive  on  the  basis  of  76  percent  of  the  estimated  requlr»- 
ments  for  the  entire  State  for  this  period. 

(x)    The  Petroleum  and  Natural  Gas  funds  will  be  expended  at  the  Experiment  Station  at  Laramie,  tl^oming  (Missouri  Basin).    However,  a  large 
proportion  of  functions  will  pertain  to  natural  resources  from  the  Colorado  River  -  Great  Basin  Region. 

(y)    Oil  Shale  Research  will  be  conducted  at  the  Experiment  Station  at  Laramie,  Kyoming  (Missouri  Basin)    However,  all  activity  la  In  connection 
with  resources  located  in  the  Colorado  Basin. 

(z)    New  construction  at  Oil  Shale  Research  Laboratory  at  Laraitri e,  Yfyoming,  will  be  espended  in  the  Misaouz*!  Baslo.    However,  the  resources  to  be 

benefited  by  such  expenditure  are  irtiolly  in  the  Colorado  River  Basin. 

(aa)    Figures  contained  in  "Development  in  National  Park  Service  Areas"  include  development  work  on  the  following  items j    Construction  of  Roads  and 
Trails  -  Buildings  and  Utilities,  Historical  and  Archeological  Research,  Insect  Control,  Soil  and  Ifolsture  Conservation,  Blister  Rust  Control, 
Range  Revegetation,  Land  Acquisition,  and  Weed  Control. 

(bb)    Program  uncertain  pending  definite  agreements  as  to  marketing  of  power  from  Federal  power  plants. 

(cc)    It  is  anticipated  that  additional  amounts  will  be  scheduled  during  the  period  1953-1958  at  a  later  date. 

(dd)    Includes  A  years  work, 

(ee)    Appropriation  for  Corps  of  Engineers  Projects  is  not  available  at  time  of  preparation  of  this  dataj  consequently  estimated  amounts  have  been 
used  herein. 
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